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Metropolitan Water and Sewerage Board. 



To the Honorable the Senate and House of Representatives of the Commonwealth of 
Massachusetts in General Court assembled. 

The Metropolitan Water and Sewerage Board, established under 
the provisions of chapter 168 of the Acts of the year 1901, has 
already presented to your Honorable Body an abstract of the account 
of its doings, receipts, expenditures, disbursements, assets and lia^ 
bilities for the calendar year ending December 31, 1905, and now 
presents a detailed statement of the operations for the year, being its 

FIFTH ANNUAL REPORT 

made since the consolidation of the Metropolitan Water Board and 
the Board of Metropolitan Sewerage Commissioners on March 20 > 
1901. 

I. ORGANIZATION AND ADMINISTRATION. 

(1) Board, Officers and Employ:6s. 

The term of office of Henry P. Walcott, M.D., expired on March 
21, 1905, and he was reappointed for the three years next succeed- 
ing. The membership of the Board has consequently remained as 
in the preceding year: Henry H. Sprague, chairman, Henry P. 
Walcott, M.D., and James A. Bailey, Jr. William N. Davenport 
has continued as secretary, and the auditing department has been 
placed under his general supervision. Alfred F. Bridgman, who 
formerly acted as auditor, has been made the purchasing agent, and 
will also act in the future as paymaster. 

A further reduction has been made during the year in the admin- 
istrative office force. This force now comprises : a book-keeper, 
an assistant book-keeper, an assistant in auditing, one general 
clerk, two stenographers, a telephone operator, one messenger, and 
a janitor with two assistants, one of whom acts as watchman. 
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George D. Bigelow has been in charge of the conveyancing work, 
and he has been assisted by Miss Alline E. Marcy, title examiner, 
and by one stenographer. Miss Celia M. Tibbetts has performed 
the conveyancing work which has been required in the county of 
Worcester as her services have been needed. 

Frederic P. Stearns has continued as Chief Engineer of the Board, 
with special charge of the Water Works. Joseph P. Davis and 
Hiram F. Mills are retained to act as consulting engineers if matters 
arise requiring their consideration. 

The various departments of the Water Works have been, subject 
to the Chief Engineer, in charge of the following : Dexter Brackett, 
Engineer of the Sudbury and Distribution departments ; Thomas F. 
Richardson, Engineer of the Dam and Reservoir Department ; Frank 
T. Daniels, Principal OflSce Assistant, until December 23, when he 
resigned, and the position was abolished. 

The engineering force employed in construction on the Water 
Works has been greatly reduced. This force, both in construction 
and maintenance, has, upon the average during the year, comprised, 
in addition to the persons above named, 6 division engineers, 12 
assistant engineers, and others in various engineering capacities 
and as sanitary inspectors, clerks, stenographers and messengers, 
to the number of 62, numbering in all, 80. The maximum en- 
gineering force employed at any one time during the year on both 
construction and maintenance was 99. 

There have also been employed inspectors, other than engineering 
inspectors, to the maximum number of 5. Day-labor forces, under 
the general supervision of the engineers and the immediate direction 
of foremen, varying in numbers from time to time, have been em- 
ployed in pipe laying, in general improvements and repairs, and in 
minor operations. 

In addition, a maintenance force, numbering, upon the average 
during the year, 208, has been required at the pumping stations and 
upon the reservoirs, aqueducts, pipe lines and other works. This 
force at the end of the year numbered 173, and was divided as fol- 
lows : Sudbury and Distribution departments, 165 ; Dam and Reser- 
voir Department, 8. 

The maximum number of men employed upon construction con- 
tracts by the various contractors upon the Water Works during the 
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year was for the week ending June 17, when the number amounted 
to 669. 

William M. Brown, Engineer of the Sewerage Works, has been 
in charge of both construction and maintenance upon these works. 

He was assisted during the year by 2 division engineers who were 
in charge of both construction and maintenance, 1 division engineer 
in charge of drafting room and records, 4 assistant engineers, and 
4 others, who were employed in various engineering capacities, and 
a clerk and stenographer. The maximum engineering force em- 
ployed at any one time during the year on construction and main- 
tenance of the Sewerage Works was 13. 

Day-labor forces, under the general supervision of the engineers 
and the immediate direction of foremen, have been employed on the 
High-level Sewer in building roads and grading at Nut Island and 
vicinity, and on the pumping station lot at Ward Street. 

The maximum number of men employed upon contracts and upon 
day-labor construction upon the Sewerage Works during the year 
was for the week ending July 5, when the number amounted to 60. 

The regular maintenance force required for the operation of the 
pumping stations, the care and inspection of the sewers, and for 
other parts of the Sewerage Works, exclusive of engineers and day- 
labor construction forces before enumerated, has upon the average 
numbered 118. 

The whole force of the Sewerage Department at the end of the 
year numbered 130, of whom the engineer in charge and 11 assist- 
ants and draftsmen were engaged in general upon the works, and, of 
the remainder, 74 were employed upon the North System and 44 
upon the South System. 

(2) Offices and Buildings. 

The office of the Metropolitan Water and Sewerage Board is in 
the buildings numbered 1 and 3 Ashburton Place, at the corner of 
Somerset Street, in which are also located the secretary's, auditing 
and conveyancing offices, and the main engineering offices of both 
the Water Works and the Sewerage Works. 

The headquarters of the Wachusett Dam and Reservoir Depart- 
ment of the Water Works have been maintained in the office building 
in Clinton. Branch offices of the J)am and Reservoir Department 
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were maiotained, one io West Boykton and one in Oakdale, until 
November 21, and one at the Wachasett Dam until November 28. 
Headquarters of the Sudbury and Distribution departments have 
been maintained in the central office in Boston. For the Sudbury 
Department a branch office has been maintained at South Framing- 
bam. Branch headquarters of the maintenance force of the Water 
Works in the northern part of the District have been in buildings in 
the Glenwood pipe yard in Medford, where there are offices, shops, 
store rooms and stables ; and the maintenance force for the southern 
part of the District has headquarters in buildings at the Chestnut 
Hill Reservoir. 

Branch headquarters of the maintenance and repair forces of the 
Sewerage Works are maintained at the East Boston and Ward Street 
pumping stations and at the stock yard at Hough's Neck. 

(3) Conveyancing. 

The various settlements effected by the Board involved the ex- 
amination by the conveyancers of 47 titles in water cases, and 9 
titles in sewer cases, a total of 56. In 35 of the cases deeds were 
drafted and executed. In the other cases judgments were obtained 
by agreement or after trial. 

One instrument of discontinuance of roads was drafted and exe- 
cuted, being for a part of Holbrook Street in West Boylston, and 
2 determinations have been . drafted affecting highways in West 
Boylston. 

The Spot Pond hearings in the earlier pail of the year required a 
large amount of work from the conveyancers, and much other work 
has been done at the request of the Attorney-General and his assist- 
ants in the preparation of cases for trial and hearing. 

By reason of the expiration, on July 1, 1905, of the time within 
which could be brought suits for damages in connection with water 
works, other than damages for real estate taken, a large number of 
now suits have been entered in court ; and for these suits examina- 
tions of titles of the lands involved are, to a greater or less degree, 
required, this being necessary whether the suits are settled by the 
Board or tried in court. A considerable portion of this work has 
been accomplished. 

The conveyancers were called upon to draft many other instru- 
ments than those above enumerated, and to make various investiga- 
tions relative to other real estate in charge of the Board. 
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During the year all the deeds remaining uncopied, relating to the 
Water Works, have been copied, as well as a considerable portion 
of the deeds relating to the Sewerage Works. 

A card index has also been in progress and is nearly finished, 
showing the names of the owners whose property has been affected 
by the operations of the Board, and memoranda as to the date, 
amount, area, and purpqse of takings and deeds, with reference to 
abstracts of titles and copies of /Jeeds. 

II. METROPOLITAN WATER DISTRICT. 

The Metropolitan Water District as now constituted comprises 
the cities of Boston, Chelsea, Everett, Maiden, Medford, Melrose, 
Newton, Quincy and Somerville, and the towns of Arlington, Bel- 
mont, Hyde Park, Lexington, Milton, Nahant, Revere, Stoneham, 
Watertown and Winthrop, in all, 19 municipalities. The District 
has an area of 171.7 square miles. The population of the District 
above comprised, as of July 1, 1905, the date upon which calcula- 
tions for the Water Works are based, is estimated at 953,580. 

III. WATER WORKS — CONSTRUCTION. 

The amount expended for construction, including real estate ac- 
quired and payment of claims on account of the Water Works, dur- 
ing the year 1905, was $655,958.47. Of this amount, $524,990.68 
was expended on account of the Wachusett Dam and Reservoir; 
$58,087.49 on account of the Weston Aqueduct and Reservoir; 
$7,164.86 for the improvement of the Wachusett watershed; $36,- 
711.68 for the acquisition of existing water works; $10,798.03 for 
construction in the Distribution Department; and the remainder, 
$18,205.73, for various other operations on the works. The total 
amount expended for construction since the beginning of the Water 
Works in the year 1895 has been $39,044,214.23. 

(1) Wachusett Dam and Reservoir. 
(a) Wachusett Dam. 
The masonry of the Wachusett Dam was substantially completed 
during the past year, there only remaining to be laid the granolithic 
surface which is to form the finish of the top of the dam. The 
cornice stones of the dam reached the h^AgJo^t o^ 4\^ l^^X. ^^n^"<Xss6 
Boston City Base, and the lowest pomt m \Xi^ ^"axrv^ ^>kvs3cl \^ >^ 
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the cut-off trench, is 186.8 feet above the City Base. The maximum 
height of the structure, therefore, is 228.2 feet. The length of the 
main dam, including the terminal structures, is 971 feet, and the 
length of the waste- weir beyond the bastion at the northwesterly end 
is 452 feet. The total length of the dam, including the corewall, is 
1,476 feet. The stone masonry has amounted to 263,412 cubic 
yards, the brick and concrete masonry to 10,761 cubic yards, and 
there have been used in the work 81,103 barrels of Portland cement 
and 182,480 barrels of natural cement. 

The upper gate-chamber, which is built within the structure of 
the dam, and the chamber in the bastion at the northwesterly end 
of the dam, have been completed. There still remain to be built the 
brass fences, which for protection are to surmount the dam on both 
the up-stream and down-stream sides. 

The waste-weir, which runs northwesterly at an angle from the 
bastion in the main dam, and which provides for an overflow in case 
of necessity, has been completed. Standards have been placed upon 
the weir to secure the flash-boards which are provided in order to 
prevent a waste of water from waves passing over the crest of the 
weir. A walk is also provided over the waste- weir, as well as a 
track for a car to be used in transporting the flash-boards to and 
from the storage room in the bastion. 

The work of completing the arch bridge, which forms a part of 
the permanent location of the Central Massachusetts Railroad, has 
been carried on during the year, and, upon the removal of the cable- 
way towers, the railroad embankment for the permanent track was 
completed. The arch bridge crosses the waste channel about 225 
feet below the waste-weir. The bridge has a length of about 170 
feet, with a span of 58 feet over the waste channel. East of the main 
span is a smaller arched opening, through which passes the road to 
be built upon this side of the river from the valley to the bastion. 

By the removal of the cableways and the change of the railroad to 
its permanent location, the opportunity was afforded to complete the 
excavation of the waste channel ; and at the end of the year nearly 
all of the excavation necessary had been made. 

Much grading has been done on both the hillsides below the dam, 
and while many of the trees and shrubbery have been left, the 
ground has been covered with soil. Successive flights of granite 
steps have been built from each end of the dam to the bottom of the 
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valley, with granolithic walks of varying lengths between. The 
road frora the bottom of the valley to the bastion on the north- 
westerly side has been partially constructed. A considerable 
amount of soil remains in the spoil banks at the northwesterly end 
of the dam, which is to be used during the coming season for cover- 
ing the slopes of the permanent railroad embankment and for other 
purposes. 

(6) Wachusett Reservoir. 

The removal of soil from the bed of the reservoir, which remained 
to be accomplished, was confined to the extreme upper end of the 
reservoir, with the exception of a small area near the South Dike, 
the soil of which had been reserved for use at the Wachusett Dam. 
The principal portion of the work in the reservoir during the past 
year consisted of excavating the material from the Stillwater River 
above the location of the Worcester, Nashua and Portland Division 
of the Boston & Maine Railroad and of enlarging and changing the 
channel of the Quinepoxet River, of the building of a concrete 
dam at the upper end of the channel in order to prevent the wearing 
away of the river bed above the location of the dam and also to pre- 
vent the filling of the upper end of the reservoir with the sand and 
gravel which would be washed down the channel. In all the work 
of the year about 276,554 cubic yards of earth and soil were re- 
moved. This material was deposited upon the railroad and high- 
way embankments, and was also taken for covering deep beds of 
muck, which it was not desirable to excavate, and for shallow flow- 
age embankments. 

Since the beginning of the work 3,941 acres have been stripped 
for the purposes of the reservoir, and there have been removed 
6,912,052 cubic yards of soil. Of the total amount of soil removed, 
4,955,936 cubic yards have been deposited in the North Dike; 
160,895 cubic yards have been deposited in the South Dike ; 1,149,- 
917 cubic yards have been used for filling shallow flowage areas; 
603,002 cubic yards have been deposited in highway and railroad 
embankments ; and 42,302 cubic yards have been used for grading 
grounds' near the dam and for miscellaneous purposes. 

During the year riprap to the extent of 11,991 cubic yards was 
placed upon the water face of the South Dike, where the dike will 
be particularly exposed to the action of heavy waves. The stone 
used was obtained from the waste piles of the quaiTy from which 
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the stone for the dam was quarried. A gap in the dike through 
which the quarry railroad passed was also filled with material which 
was removed from the embankments of the quarry railroad. 

Ditches with sides paved and board bottoms have been constructed 
in order to drain the swampy ground below the South Dike and the 
pit from which the sand was obtained for the construction of the 
masonry of the Wachusett Dam. A ditch has also been dug to drain 
the swampy land near the Lamson nursery upon the northerly side 
of the reservoir. 

The number of buildings in West Boylston removed from the 
reservoir site during the year was 44, which embraced 36 houses, 6 
barns, a store and a police station. The number of buildings re- 
moved prior to the year was 271, making the total number in West 
Boylston removed to the present time 315. The number of build- 
ings removed from the site of the reservoir since thC' beginning of 
the work has been : in Boylston 108, in Clinton 38, in Sterling 7, 
making a total removal, including West Boylston, of 468 buildings. 

Considerable work was performed during the season in obtaining 
elevations of the bottom of the reservoir after excavation had been 
completed, and already 3,420 acres out of a total of about 3,950 
acres have been covered by these final records. From the record 
sheets tables are prepared to show the capacity of the reservoir at 
each tenth of a foot up to elevation 370. Surveys of the marginal 
line of the watershed have also been in progress during the year, and 
this line has now been surveyed a distance of 38.5 miles, the total 
length of the line around the margin of the watershed being about 
69 miles. 

(c) Forestry, 

The two nurseries, one upon the north side and the other upon 
the south side of the reservoir, have been maintained. There have 
been transplanted from the beds to rows in the nurseries more than 
150,000 seedlings. The nurseries now contain some 740,000 seed- 
lings and plants, of which by far the larger number are white pines 
and arbor vitse, but there are many Scotch pines, white, Douglas and 
Norway spruces, maples, oaks, locusts and birches, besides walnuts, 
ashes, hemlocks, larches and tamaracks. 

There are about 3,348 acres of land about the reservoir belonging 
to the Commonwealth above the flow line, excluding the more re- 
mote land along the Quinepoxet River. On this land there were 
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about 1,431 acres already covered with wood. It has been the pur- 
pose to cut out fruit trees as well as mature and undesirable trees, 
and where needed to plant new growth taken principally from the 
nurseries. Areas amounting to about 250 acres were thus planted 
during the year. There have already been planted in all about 937 
acres, and there remains an area of about 483 acres which it is pro- 
posed to plant in the future. Besides about 197 acres of marginal 
land lying immediately adjacent to the shores of the reservoir, there 
are about 300 acres of land which will probably remain open and 
unplanted with trees. 

Seedlings, principally of white pine, have been planted along 
both sides of the public roads within the lands of the Common- 
wealth, and arbor vitse and white pine seedlings have also been 
planted on the outside line of the immediate marginal lands of the 
reservoir. 

The marginal line of the reservoir is 38.2 miles long, and there 
remain about 5.5 miles of the line of the marginal strip to plant 
with trees, there being a distance of about 5.7 miles along dikes, 
highways and railroads, which, as proposed, is not to be planted. 

{d) Location^ Construction and Discontinuance of Roads, 
A highway has been constructed during the past year along the 
southwesterly side of the reservoir between Oakdale and West 
Boylston, the portion extending for a distance of about 2,930 feet 
being a new highway, and the remaining portion for about 2,110 feet 
to Central Street in West Boylston consisting of the improvement 
of the existing highway known as Crescent Street. 

The new highway which was built during the preceding year from 
the southerly end of the bridge over the Quinepoxet River and 
through the village of Oakdale, along the northerly side of the 
reservoir to the junction of Sterling and Lancaster streets, and the 
new highway which crosses the reservoir in West Boylston in con- 
tinuation of Worcester Street, have both been surfaced with broken 
stone. 

A small portion of Boylston Street in the town of Boylston near 
the South Dike has also been surfaced with stone. Considerable 
work has been done by the day-labor forces on other highways, in 
the grading and seeding of highway slopes, building of fences and 
railings^ and widening of culverts. 
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A location has been determined for an extension of the highway 
in Oakdale from a point near Wheeler Street, southerly across the 
railroad, Holden Street and Quinepoxet River, and also across a 
portion of Newton Street discontinued to the part of Newton Street 
still existing in the town of West Boylston. 

A new location also has been determined of the street extending 
from the above-described highway across Newton Street discontinued 
westerly to Holden Street, taking the place of the portion of Holden 
Street, extending westerly from the highway for about 1,912 feet. 

A slight change was made in the location of the new highway in 
West Boylston laid out from Worcester Street to Lancaster Street, 
changing the location of the centre line. 

The following are lists of the roads relocated and discontinued 
during the year : — 

Location of Roads in the Year 1905, 



No. 


Location. 


DeaoripilOD. 


Date of 
Acceptance. 


13 
14 


We«t BoylstoD, Oak- 
dale VlUage. 


A highway eoDDoeting the two Dew highways laid ont in 

oDd of the flrat of said highways in Oalidale from a 
point 125 feet westerly from Wheeler Street, crossiog 
the railroad, the Qalnepoxet EUver and Newton Street 
discootinned, to the northerly end of the second high- 
way at a point in Newton Street discontinned. 

A highway extending westerly from the above connect- 
ing highway, near where it crosses the rlyer, to Holden 
Street. 

Amendment in the location of the new highway laid ont 
in determination No. 8, from Worcester Street to Lan- 
caster Street, narrowing the width of the finished 
portion of the roadway and changing the location of 
the centre line. 


April 4, 1905. 
April 18,1905. 



Discontinuance of Boads in the Tear 1905 » 



No. 


Location. 


Description. 


Date of 

Dlscontinn. 

ance. 


26 


West Boylston, Oak. 
dale Village. 


That part of Holden Street extending from a point near 
the new highway between Oakdale and West Boylston 
near Harris Street, about 1,600 feet to the new highway 
extending westerly from the first-named highway to 
Holden Street. 


AprU 26, 1905. 



(e) Relocation of Central Massachusetts Railroad. 
The travelling cableways which had been used for the construction 
of the Wachusett Dam having been removed, the permanent road- 
bed of the Central Massachusetts Railroad at this point has been 
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built to take the place of the temporary location first provided. 
This work required the building not only of the necessary railroad 
embankments but the arch bridge over the waste channel. Some 
further work will be necessary upon the slopes of the embankments. 
The new location has been used for the passage of trains since 
October 23. The entire length of the new location is about 1,215 
ieet. 

(/) Clinton Catholic Cemetery. 

No action has been taken by either the Roman Catholic Bishop 
of Springfield or the St. John's Catholic Cemetery Association at 
Clinton, toward effecting a 6nal settlement under the tripartite 
agreement which was executed by them and the Board on account 
of the taking of the lands of the old cemietery in Clinton for the 
Wachusett Reservoir, and the acquisition of new cemetery lands in 
Lancaster to take the place of the old grounds. 

The title to the larger part of the lands in Lancaster now devoted 
to cemetery purposes is held by the Commonwealth, and there is a 
considerable sum of money payable to the Cemetery Association 
upon the release to the Commonwealth of the old cemetery lot and 
of all claims for damages, which is awaiting an agreement between 
the two other parties. 

(2) Improvement of Spot Pond Brook. 
The city of Melrose, prior to the last report, had brought a 
petition for the appointment of commissioners under chapter 406 
of the Acts of the year 1904, being "An Act to provide for the 
improvement of Spot Pond Brook by the Metropolitan Water and 
Sewerage Board." No hearing, however, has been called for under 
the petition, and consequently no further action has been taken 
under the act. 

(3) Police Protection. 

Owing to the reduction of the areas upon which the work of con- 
struction has been carried on, the Board has been enabled to make 
a great reduction in the number of officers appointed for police 
protection. 

On January 1, 1905, the officers employed were : in Clinton 3, 
in Boylston 1, in West Boylston 5. On June 5, 2 additional 
officers were appointed in Clinton, but on November 20 the aetvio.^^ 
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^ ib'j 'tW pcjibue c«&u«Ff -Hm^tlco'^ Inr tbp icnrD^ :0 iSat expense of 

TUr tkncrd iwyrarftd W jrecrtiuffle 'dnrrur tiie v«ur 1±2.7S» acres, 
^A tiiiti ^7X*4 titiret m-tTf* in Hc»i<teL And -J^li-TS «!!re« iaa Sterling, 
y *-> tuiiujc* mT ikft^d -were ziufcde dnriajr lie t-bit. 

^*»*:ittJ«&Deait litti^ ^^eeck «iffMitiCkd -vitii tbe o^«ri>ers> cif jlH the lands 
Mk^^^xir^^ -riltiftT W pBirdbase -cir bj taiinr, \'j li>e Board for the 
Mi^i?'4**>EJtiuii Water Work* «3>oe tikie l^egirnii-ng of <5«enl]ons. ex- 
^:f^\A {f/T VAA^l a«ie§, Bot iix-IhidiBifl: tie uJdn^ of Spc4 Pond and 
1^. '>xrti vu<if!a^ kjodi^ of tiite cotaes of 3kfaldefl3, Me^ord and Melrose, 
¥i!flitlfiisjiiftst i<jr irbidji is ^11 peoding. Pajrmexits <^ aoMNint, how- 
(ffT^^r. hkrifi ^0teu fuade to thee« cities, aax»nnting to $^2,820.6*. 

a^iVil^tiiipntit uu4eT pnrchaseift and takings ci{ land, for all purposes 
iAik^i Water Work«, have been effected in the past Tear in 25 cases, 
ai»4 £ryr jun a^:^negate of 142.754 acres with the l^iildings thereon. 
f >f t}^e?^ csL^nef^ 9 were on account of the Wacfaasett Heserroir, 9 on 
aitfc^c^mMA of the We^s^ton Aqaedact, 4 on accoont of takings for a low- 
^t^rrute \n\Mi line in Medford, 2 for the impnorement of the Wacba- 
^^M wat^r^^hiwl, and 1 on aeconnt of the improvement of the Sadbary 
traterr^li^l. The 9iam» paid in all these settlements hare amounted 
to 147,50^,77, In 3 of these cases the settlements hare been re- 
%ti\U of j^nit^ at law, and the total amoant paid in the coort settle- 
uu^iU l«w l>een $2,277.06. 

Vfuler diaf/ter 317 of the Acts of the year 1904, providing, in 
imi^tf^ of takingi< under the right of eminent domain, for partial pay- 
ttUftiU in ddrance of the judgment of a judicial tribunal, sums on 
fU'/*^fUUi imve lieen paid, amounting to $5,416.58. There were 6 of 
tb/fM^ (m>^i»f affecting 14.01 acres. 

()u January 1, 1906, there was pending final action in 12 settle- 
tfUtttiH which had l>een supposed to be effected, 2 of which had been 
tilHiUi in 1901, 2 in 1903, 2 in 1904 and 6 in 1905. 

luHHUtuch HH on July 1, 1905, the time expired within whidi could 
int brought f>otition8 for the determiDatioD of damages for the taking 
of wat<;r rights, where no land was taken in connection with such 
wuUtr ri^htM, and for the determination of all other damages pro- 
vUUul for on acc^>unt of the operations of the Board, except damages 
(or r<;fll hhUiU^ taken, new cases, to the number of 136, were brought 
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shortly previous to that date. Of these cases, 3 were for damages 
to mill property; 6 were for the widening of Crescent Street in 
West Boylston ; 19 for damages to the intervale or meadow land 
on the Nashua River in Clinton, Bolton, Lancaster and Harvard; 
19 for damages to land by flooding in Germantown in Clinton ; 10 
for damages for discontinuance of roads in Clinton; 21 for depre- 
ciation and other damages in Boylston ; 4 for like damages in 
Sterling ; 19 for damages for depreciation in West Boylston ; 1 for 
blasting ; 2 for claims on account of the Worcester County Truant 
School ; and 1 the nature of which is not evident. 

Since the beginning of operations upon the Metropolitan Water 
Works, the number of settlements effected on account of the acqui- 
sition of land for the purposes of the Water Works, including the 
works of water supply acquired from the city of Boston on January 
1, 1898, has amounted to 851; and under them the Board has 
acquired rights, in fee or of easements, in 15,953.35 acres, or 
24.927 square miles, for which an aggregate of $16,921,753.86 has 
been paid. Only 44 of these cases have been settled by judgments 
of court, and the total amount paid under these judgments has been 
$139,207.29 or a little less than 1 per cent, of the whole amount paid. 

These purchases and takings for which the settlements have been 
made include lands taken in fee with the buildings thereon and the 
water and other rights connected therewith, and lands in which 
easements and other rights are taken ; but they do not include set- 
tlements for diversion of water, depreciation and other damages con- 
nected with lands not acquired, and in which no fee or easement has 
been taken. 



Summary of Land Settlements for Water Works to December 31, 1905. 









Fob thb Year 1905. 


Fbox Beginning of Wobk. 


LOCATION. 


Area in 
Acres. 


Namber 

of Settle. 

roents. 


Payments. 


Area in 
Acres. 


Nnmber 
of Settle- 
ments. 


Payments. 


WachuteU Eeae 
Berlin, . . 
Boylston, . 
Olioton, . 
Holden, . 
Sterling, . 
Wett Boylston, 


rvoir 




1.080 

66.760 
.720 


9 


$6,015 00 


16.700 

4,003.116 

1,274.763 

167.000 

770.237 

1,662.860 


• 429 


$2,949,487 10 


Total, . . 


67.650 





$6,016 00 


7,884.666 


420 


$2,049,487 10 
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The settlements above enumerated include all lands acquired for 
which a complete settlement has been made. About 113.388 acres 
of the lands acquired and settled for have subsequently been sold 
and conveyed by the Board. 

The tables of settlements for lands acquired do not include : — 

1. Lands for which "payments on account" under chapter 317 
of the Acts of the year 1904 have been made, there being 14.01 
acres on account of which $5,416.58 has been paid. 

2. Spot Pond and adjacent lands in Maiden, Medford and Mel- 
rose, comprising about 271.177 acres, exclusive of the area of land 
under Spot Pond which is not estimated, on account of which 
$342,820.68 has been paid. 

3. Lands acquired but not paid or settled for, amounting to 
about 163.309 acres, including 50.765 acres previously owned by 
the Commonwealth, and 66.761 acres of other lands for which no 
claims will probably be made. 

4. Lands embraced in the St. John's Catholic Cemetery, compris- 
ing 26.39 acres in Clinton and 69.75 acres in Lancaster. 

5. Street areas. 

The total area of land in which the Commonwealth has acquired 
for the Metropolitan Water Works either the fee, easements or 
other rights is about 16,575.422 acres, or about 26 square miles. 

(5) Claims and Settlements for Loss of Business. 
For injury to business caused by the carrying out of the Metro- 
politan Water Act in the towns of Boylston and West Boylston and 
in portions of the towns of Sterling and Clinton, but one additional 
claim was filed. Settlements were made during the year in 23 cases. 
In some of these cases claims had been filed previous to the past 
year, but in the greater number no statements of claim had ever 
been filed with the Board, but suits for damages had been directly 
brought in court. These suits were brought after the decision of 
the Supreme Judicial Court in the case, of Allen v, the Common- 
wealth, which declared that under certain circumstances farming 
was an established business within the meaning of the Metropolitan 
Water Act, for which damages could be recovered. Settlements 
were accordingly effected in several of these suits by the Attorney- 
General, with the approval of the Board. No claims were disallowed 
during the year. 
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The number of claims of this class settled since the beginning of 
the Water Works has been 305, and the total sum paid on account 
of such claims has been $149,897.36. All of these claims except 18 
have been settled outside of the court. 

(6) Claims and Settlements for Loss of Employment. 

No claims for loss of employment by residents of West Boylston 
have been filed during the year, and no settlements of cases of this 
class "have been made. There are, however, pending in the courts 
two cases which the Board refused to allow. 

The whole number of settlements for such claims efifected since 
the beginning of the operations of the Board have been 474. The 
total amount paid on account of these claims has been $85,884.65. 
All of these claims have been settled without resort to the courts. 

(7) Claims and Settlements for Depreciation of Real Estate. 

Settlements for depreciation in the value of real estate not taken 
by the Board were made on account of lands situated in the towns 
of West Boylston and Sterling only, all of the Clinton cases having 
been previously settled. Settlements have been efifected in 17 cases 
of this class during the year ending December 31, 1905, and the sum 
of $14,089.72 has been paid. Of these, 2 were settled in the courts. 

The total number of claims for depreciation settled up to December 
31, 1905, has been 265, and the total amount paid thereunder has 
been $258,485.49. All of these claims except 41 were settled out 
of court. ^ 

Many suits for damages have been brought under chapter 436 of 
the Acts of the year 1904, which provided that the owners of real 
estate situated in that part of the town of Boylston lying on the 
southerly and southeasterly sides of the reservoir and within the 
limits of the Nashua River watershed should have the right to 
recover for the depreciation in value of real estate not taken but 
injured by reason of the operations of the Metropolitan Water and 
Sewerage Board, in a manner similar to that provided for owners 
of real estate in the town of West Boylston. No settlements have 
yet been effected, and no trials have been reached in the pending 
suits. 
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(8; Claims on Account of Diversion of Water. 

There have l)een no claims filed during the year for damages for 
the diversion of water. The total sum paid under settlements and 
judgments for such claims since the l>eginning of the construction 
of the Water Works has been $1,135,708.91. 

The sums enumerated as paid in these and in the preceding cases 
do not include amounts paid for expert services and court expenses. 

IV. WATER WORKS — MAINTENANCE. 

The maintenance and oi>eration of the Water Works, with the 
exception of the Wachusett Reservoir and Aqueduct and the Clinton 
Sewerage Works, have been in charge of the Engineer of the Sud- 
bury and Distribution departments. He is assisted by Charles E. 
Haberstroh, who has the immediate supervision of the Sudbury and 
Cochituate works and of the portion of the Weston Aqueduct above 
the Weston Reservoir ; by George E. Wilde, who has the immediate 
supervision of the Weston Reservoir and the remainder of the 
Weston Aqueduct and of all the reservoirs and pipe lines within the 
Metropolitan District; and by John W. Lynch, who has charge of 
the several pumping stations. The maintenance of the Wachusett 
Reservoir and Aqueduct has been in charge of the Engineer of the 
Dam and Reservoir Department. 

(1) Operation of Works. 
Maintenance in connection with the Water Works has embraced 
the care and operation of the Chestnut Hill high-service and low- 
service pumping stations ; the Spot Pond, Arlington and West 
Roxbury pumping stations ; the Clinton sewerage pumping station 
and filter-beds at Clinton ; the Pegan Brook pumping station and 
filtcr-bcd» at Natick ; the Mystic pumping station at Medford ; the 
Wachusett Reservoir, Lake Cochituate, the Sudbury Reservoir, 
and the various smaller storage reservoirs in the Sudbury watershed ; 
the Marlborough filter-beds ; Spot Pond, Chestnut Hill Reservoir, 
and the smaller distributing reservoirs in different portions of the 
District; the Cochituate, Sudbury, Wachusett and Weston aque- 
ducts ; about 84 miles of distributing pipes ; as well as the various pipe 
yards, gate-houses, siphon and terminal chambers and other struc- 
tures connected with the several reservoirs and aqueducts, dwellings 
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for attendaDts, and various other buildings used or held for operat- 
ing purposes. 

All of these works, with the exception of the Mystic pumping 
station, have been in active operation during the year. 

(2) Storage Reservoirs. 
The reservoirs of the Cochituate and Sudbury watersheds have 
normal capacities amounting to 15,858,500,000 gallons, though a 
somewhat larger amount of water is actually held by these reservoirs 
at the periods of maximum height of the water. These capacities 
are as follows : — 

Cochituate watershed : — Gallons. 

Lake Cochituate, including Dudley Pond, . . . 2,242,400,000 
Sudbury watershed : — 

Sudbury Reservoir, . 

Framingham Reservoir No. 1, 



Framingham Reservoir No. 2, 
Framingham Reservoir No. 3, 
Ashland Reservoir, . 
Hopkinton Reservoir, 
Whitehall Reservoir, 
Farm Pond, .... 



Total, 



7,263,600,000 
287,500,000 
629,900,000 
1,183,600,000 
1,416,400,000 
1,620,900,000 
1,266,900,000 
167,600,000 

16,868,600,000 



The new Wachusett Reservoir has a capacity of more than 63,- 
000,000,000 gallons. 

The quantity of water stored in all of the storage reservoirs, 
including the Wachusett Reservoir, on January 1, 1905, was 15,638,- 
100,000 gallons. This quantity was increased by the early rainfalls 
in January by about 4,000,000,000 gallons. Subsequently the 
quantity was lessened until the spring rains came. By these rains 
the quantity was increased to a maximum, on May 1, of 33,708,- 
200,000 gallons. In the following four months there was a loss in 
storage of about 7,000,000,000 gallons. The early rains of Septem- 
ber, however, caused an increase of about 4,000,000,000 gallons, 
and at the end of the year the quantity stored was 28,971,900,000 
gallons, an excess of 13,333,800,000 gallons over the quantity in 
storage at the end of the preceding year. 

The Wachusett Reservoir contained, at the beginning of the year 
1905, 4,409,600,000 gallons of water, the water being 33 feet deep 
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at the dam. The largest quantitj of water held in the reservoir was 
on April 28, when it contained 20,697,900,000 gallons, having a 
depth at the dam of 65.6 feet. There were 17,115,300,000 gallons 
in storage at the end of the year. An average of 2,309,000 gallons 
per day was discharged from the reservoir into the river below the 
dam, under the requirements of law, for the use of the Lancaster 
mills and others. Had there been a normal rainfall, especially dur- 
ing the earlier part of the year, when the larger part of water in 
storage is collected, a much greater quantity would have been stored. 

An average of 71,877,000 gallons per day was drawn fix)m the 
Wachusett Reservoir and conveyed through the Wachusett Aqueduct 
into the Sudbury Reservoir. The Sudbury Reservoir was kept full 
or nearly full during the entire year, as well as Framingham Reser- 
voir No. 3. The water in the Sudbury Reservoir in part overflowed 
or was discharged through pipes into Framingham Reservoir No. 3, 
which is situated directly below upon the river, and in part was dis- 
charged into the Weston Aqueduct. Water was drawn from Fram- 
ingham Reservoir No. 2 during periods amounting to 10 months ; 
from Ashland Reservoir during 6 months ; from Hopkinton Reser- 
voir during 6 months; and from Whitehall Reservoir during a 
period of about 2 months. During all or parts of 15 days water 
was drawn from Framingham Reservoir No. 1 and discharged into 
Lake Cochituate. No water was drawn from Farm Pond for the 
use of the Metropolitan District during the year. 

Lake Cochituate was maintained at a high level during nearly all 
of the year, the lowest level reached being in November, when the 
surface of the water was about 6^ feet below high water. An aver- 
age of 15,313,000 gallons per day was drawn from the lake during 
the year. During the month of July 20,800,000 gallons were dis- 
charged from Dudley Pond into Lake Cochituate. The water from 
Dug Pond is received into the lake by an overflow pipe. 

It is estimated that the Spot Pond watershed yielded an average 
of 310,000 gallons per day, which was in addition to the quantity 
pumped into the pond. 

Near the Sudbury Dam a gravel driveway has been built over the 
northerly end of the dam to the head-house of the Weston Aqueduct, 
and unsightly places below the dam have been covered with loam. 
A large number of trees have been set out on the grounds, and 
Blight repairs have been required on the retaining wall of the channel 
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below the dam. At Lake Cochituate, and also at the Framingham 
and Ashland reservoirs and at Farm Pond, various repairs have been 
required on the buildings and gate-houses and in the masonry con- 
nected with the dams. 

(3) Distributing Reservoies. 
The distributing reservoirs, being situated within the Metropoli- 
tan District, are maintained both for facilitating the distribution of 
water and affording protection in cases of emergency. They are 
usually kept filled, or nearly filled, with water. The Weston Reser- 
voir is included in the list of distributing reservoirs, as it contains a 
considerable quantity of water which is available for emergencies, 
although its particular purpose is that of an equalizing reservoir. 
The capacities of these reservoirs are as follows : — 

Capacity In 
Gallons. 

Spot Pond, 1,791,700,000 

Chestnut Hill Reservoir, 800,000,000 

Fells Reservoir, 41,400,000 

Mystic Reservoir, 26,200,000 

Waban Hill Reservoir, 13,600.000 

Forbes Hill Reservoir, 5.100,000 

Bear Hill Reservoir, 2,460,000 

Arlington Standpipe, 660,000 

Forbes Hill Standpipe, 330,000 

Weston Reservoir 200,000,000 

Total, 2,381,230,000 

The grounds about the Chestnut Hill Reservoir, Spot Pond, Fells, 
Mystic and Forbes Hill reservoirs are kept in an attractive condi- 
tion, and considerable expenditures have also to be made for the 
care of the driveways and shrubbery. There are many visitors to 
these grounds during the summer season, and the people are per- 
mitted to frequent them, subject to such regulations as are necessary 
for the purpose of keeping the grounds in proper order and pre- 
venting the pollution of the water. 

Considerable work has been required at the Chestnut Hill Reser- 
voir in the replacing and rebuilding of walks, and in the repairs 
and renewals for the various gate-houses. The water of the Mystic 
Reservoir was shut off, and the reservoir, for the first time in thir- 
teen years, was thoroughly cleaned. Other repait^ o^ ^ \s&cl^'^ 
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nature have been required on various buildings and gate-houses con- 
nected with the various reservoirs. 

Mystic Lake, having a capacity of 380,000,000 gallons, is not now 
used for purposes of water supply, but is maintained in good repair, 
and its waters may be used in case of emergency. The high-service 
reservoir in the city of Chelsea, by an arrangement made with the 
Water Commissioners of that city, may be used, if necessary, for 
supplying other cities and towns in the northern portion of the 
District. This reservoir has a capacity of 916,500 gallons. 

The steel cylindrical structure constituting the Arlington stand- 
pipe is not enclosed by any surrounding framework or bander, and 
is entirely unprotected. Standing at the top of Arlington Heights, 
it is seen from a great distance in all directions. It not only lacks 
the protection which such a permanent structure should be afforded, 
but presents an unsightly appearance for an important public work. 
The. Board has recommended to the Legislature of the present year 
an appropriation for enclosing the standpipe with a masonry tower. 

(4) Aqueducts. 

The Wachusett Aqueduct was in use 266 days during the year, 
and an average of 71,877,000 gallons per day was conveyed during 
the periods of its use to the Sudbury Reservoir. This aqueduct 
was closed for a thorough cleaning during 6 days. It has been the 
policy during the year to draw water from Lake Cochituate and 
the reservoirs on the Sudbury River when their supply is suflBicient 
for the purpose and of acceptable quality, in order that the Wachu- 
sett Reservoir may be more speedily filled. 

The Sudbury Aqueduct was in operation 359 days, it being shut 
off during the remaining days of the year for cleaning. An average 
of 75,384,000 gallons per day was conveyed through the aqueduct 
and discharged principally into Chestnut Hill Reservoir, but at times 
water was discharged into pipes leading to the pumping station. 
Many of the manhole openings, which were built at intervals along 
the aqueduct for access, were reconstructed in part and improved. 

The Cochituate Aqueduct was in service on 249 days, and during 
the period when not in use the aqueduct was thoroughly cleaned. 
An average of 15,313,000 gallons per day was conveyed through the 
aqueduct, and, as in the Sudbury Aqueduct, discharged into the 
Chestnut Hill Reservoir or into pipes leading to the pumping station. 
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Several manholes have been improved in a manner similar to that 
which was adopted on the Sudbury Aqueduct. 

In the Weston Aqueduct the work of cutting out and pointing 
cracks, which had developed soon after construction, begun in the 
previous year, was completed. Trees have been set out at the reser- 
voir, and at one point dikes have been built in order to divert the 
water into a proper channel. The aqueduct was in use 302 days, 
and an average of 30,742,000 gallons per day was conveyed directly 
to the distributing pipes in the Metropolitan Water District. 

(5) Pumping Stations. 

About 75 per cent, of all the water supplied to the Metropolitan 
Water District has been pumped at the Chestnut Hill high-service 
and low-service stations. The remainder of the water is not pumped, 
but is delivered by gravity from the Weston Aqueduct into the main 
pipes of the Distributing System. The total quantity of water 
pumped at all the stations, amounting to 35,986,230,000 gallons, 
was 1,024,140,000 gallons more than during the preceding year. 
From the Chestnut Hill low-service pumping station the water is 
pumped to the lower districts of Boston, Somerville, Chelsea, Mai- 
den, Medford, Everett and Arlington, and also to Spot Pond. The 
water is pumped from the Chestnut Hill high-service station to the 
higher districts of Boston, Quincy, Watertown, Belmont and a part 
of Milton. Water is pumped a second time from Spot Pond to 
Melrose, Revere, Winthrop, Nahant, Swampscott and the higher 
portions of Somerville, Chelsea, Maiden, Medford and Everett, from 
a station in Arlington to Lexington and the higher portions of 
Arlington, and from a station in West Roxbury to the higher por- 
tions of West Roxbury and Milton. The quantity of water pumped 
in the Chestnut Hill low-service station was less than in the preced- 
ing year, but in all of the other stations there was an increase in the 
quantity, especially at the West Roxbury pumping station. At the 
latter station the increase was 26.2 per cent, over the preceding 
year. The quantity delivered from this station has become so great 
as nearly to equal the capacity of the station, and some action will 
soon be called for in order to give the requisite relief. 

The cost of operating the stations was $93,752.58, or $2,605 per 
million gallons pumped, which was 1 cent less than the cost during 
the preceding year. 
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The cost per million gallons i*aised 1 foot was for the Chestnut 
Hill high-service station $0,024, for the Chestnut Hill low-service 
station $0,031, for the Spot Pond pumping station $0,031, for the 
West Roxbury station $0,192, for the Arlington station $0,096. 
These prices differ, decreasing accordingly as the quantities of water 
pumped increase. There has been a veiy slight decrease in the cost 
of fuel. A greater amount of repair work than usual has been re- 
quired at the Chestnut Hill high-service station, particularly on ac- 
count of repairs which have been necessary in the smaller and older 
engines. 

A contract has been made for a new pumping engine for the 
Arlington pumping station, and studies are in progress for the build- 
ing of a new station in place of the temporary building which has 
been used since 1899. 

Many tests have been made during the year in order to determine 
the qualities of the oils used at the various stations, and also to ascer- 
tain the heating power and values of all the kinds of coal which have 
been used. 

(6) Pipe Lines and Pipe Yards. 

But a single break occurred in the various pipe lines in operation 
throughout the District. This break, which occurred near the Chest- 
nut Hill low-service pumping station, was caused by uneven settle- 
ment of the ground, and was repaired without disturbance and at a 
very small expenditure. There have been discovered and repaired 
during the year 16 leaks, the most serious troubles occurring in the 
crossings of the Mystic and Charles rivers. For the repair of the 
pipes at the river crossings the services of a diver were required, but 
otherwise all of the labor has been performed by the emergency and 
repair forces of the Metropolitan Works. 

It has been necessary during the year to add two meters to the 
number of those, principally Venturi meters, which have been placed 
in the main pipe lines for the purpose of measuring the amounts 
of water supplied to the different cities and towns in the District. 
There are now in operation 56 of these meters. The operation and 
registration of these meters and maintenance in proper condition has 
required the care of two men. 
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(7) Sewerage and Filtration Works. 
(a) Clinton Seicerage Works, 
There was still a decrease in the amount of sewage received during 
the year at the Clinton Sewerage Works, about 97.000 gallons per 
day less being pumped and filtered than during the year 1904. 
Some of this decrease was undoubtedly due to the continued exten- 
sion of the metering of water services in Clinton, by which the waste 
of water has been checked ; but more is due to the comparatively 
small amount of water which has run in the river, and the consequent 
decrease in the amount entering leaky sewers which are located near 
the river. Experimentation has been continued during the year in 
methods of using the various filter-beds and caring for them. 
Although there was a considerable increase in the percentage of 
organic matter removed from the sewage, the character of the effluent 
from the filter-beds has remained about the same as in preceding 
years. Experiments will be continued for the purpose of increasing 
the efficiency of the system. 

(6) Marlborough Brook Filter-beds. 
The filter-beds at the head of the Sudbury Reservoir, which have 
been built to receive the water from the brook flowing through the 
city of Marlborough, and also those built to receive the contents of 
the overflow sewer which has recently been built, have been in suc- 
cessful use during the year, and they have properly filtered all the 
water received except for a few hours on a single day in the month 
of January. The beds have been subjected to cleaning, and certain 
repairs and improvements in the system have been made. The water 
entering the reservoir has generally been satisfactorily purified by 
the filtration. 

(c) Pegan Brook Filtration Works. 
The filter-beds receiving the water of Pegan Brook, which is pol- 
luted by flowing through portions of the town of Natick, have been 
in operation during 202 days. The storage reservoirs built to 
receive the flow of the brook and of the intercepting ditch, together 
with the pumps, were sufficient, except on parts of 6 days, to dispose 
of all the waters coming from Pegan Brook and the intercepting 
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ditch which was dug around the portion of Lake Cochituate adjacent 
to the Pegan Brook meadows. During the year 235,317,000 gallons 
of water were pumped from the reservoir on to the filter-beds. 

(8) Sanitary Work and Regulations. 

The general inspection of the Wachusett, Sudbury and Cochituate 
watersheds has continued to be exercised during the year under the 
supervision of William W. Locke, C.E., with two regular assistants ; 
and laborers and others have been employed from time to time to 
carry out the improvements and changes which have been ordered. 
The services of Dr. J. J. Goodwin of Clinton, who had for several 
years successfully inspected the camps and other buildings occupied 
by laborers in construction work, were dispensed with in the latter 
part of the year, on account of the near completion of the contract 
work at the Wachusett Reservoir. 

There were no cases of infectious disease arising within the 
Wachusett Reservoir lands. There were, however, some cases of 
typhoid fever within the limits of the Wachusett watershed. As 
soon as the cases were reported they were at once investigated, and 
measures were taken by which no pollution should reach any stream 
entering the reservoir. There was a somewhat larger number of 
cases of typhoid fever in the Sudbury and Cochituate watersheds, 
but nothing occurred to endanger the purity of the water supply. 
It is an interesting fact that during the entire eight years of contract 
work upon the site of the Wachusett Reservoir very little sickness 
has developed among the laborers or their families, and there have 
been among them but 13 cases of typhoid fever during the entire 
period. This is the more notable inasmuch as there have been em- 
ployed on an average about 1,200 men during all this period of con- 
struction, and with many of these laborers have lived their families. 

On the Wachusett watershed there were inspected during the year 
1,452 premises, for the purpose of ascertaining whether there were 
any conditions which needed correction or improvement, the investi- 
gations being directed particularly to cesspools, privy and sink 
drainage, manure piles and manufacturing wastes. Of these, 1,257 
were declared satisfactory at the end of the year, and 195 unsatis- 
factory. Remedies were effected in 74 cases, and 13 cases were 
partially remedied, largely by the building of new cesspools and 
cemented vaults. On the Sudbury and Cochituate watersheds 
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7,480 premises were inspected, and at the end of the year 7,119 were 
declared satisfactory, and 361 unsatisfactory. Remedy by sewer 
connection was obtained in 161 cases. There were remedied other- 
wise 10 premises; 61 premises were partially remedied; and 144 
cesspools were abandoned on account of the sewer connections. 
Much improvement has also been effected in both watersheds by the 
burning, tearing down or removal of old buildings. 

The various drainage ditches in these watersheds have been kept 
in good order and repair, and have been properly cleaned. 

It has been deemed proper to acquire by purchase one of the larger 
mill properties situated on the Quinepoxet River in that portion of 
the town of Holden lying near the reservoir, and two or three other 
small mills, the situation of which was such as particularly to endan- 
ger the quality of the water supply, have also been acquired. 

A new sanitary census of all the watersheds, which had been begun 
in the year 1904, was completed during the past year. There appear 
to be in the Wachusett watershed, embracing an area of 118.31 
square miles, 1,658 dwellings and other occupied buildings, 102 
vacant buildings and 273 summer cottages ; and upon this area there 
is a permanent population of 5,772, and a summer population of 
1,900 in addition. The permanent population is 49 per square mile, 
and the total combined permanent and summer population is 65 per 
square mile. 

Upon the Sudbury watershed, having an area of 75.20 square 
miles, there are 4,607 occupied buildings and 303 vacant buildings, 
with a total population of 21,131, of whom 10,575 occupy dwellings 
not connected with sewers. This area has a population per square 
mile of 281, and the population per square mile in dwellings not 
connected with sewers is 141. 

On the Cochituate watershed, having an area of 19.84 square miles, 
there are 2,873 occupied buildings and 74 vacant buildings, and 
there is a population of 15,508, of whom 6,521 occupy dwellings 
not connected with sewers. The population per square mile is 782, 
and the population occupying dwellings not connected with sewers 
is 329 per square mile. The figures above given for the Cochituate 
watershed do not include 71 small cottages and camps on the shores 
of Lake Cochituate, with a population of 214 on August 1, 1905. 

Beside the regular examination of samples of water collected 
from the various points on the works, made by the State Board of 
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Health, collections of samples are made weekly fit>m many points, 
and these are examined by the biological force of the Board micro- 
scopically, and for color, odor, taste and turbidity. Daring the year 
2,595 microscopical and 604 bacterial examinations were thos made. 

Boating and fishing in Lake Cochitoate haye so increased within 
the past few years that the Board has felt compelled to take some 
action for the preservation of the parity of the water. Although 
a margin around the lake is owned by the Commonwealth, this 
margin is narrow, and cottages are built in close proximity to the 
lake. The number of these cottages has greatly increased even 
during the past year. The attention of buyers has been pablicly 
called to small lots laid out for sale, and propositions have been made 
for the establishment of large recreation and picnic grounds in the 
immediate vicinity of the lake. Land adjacent to the margins has 
also been more and more leased for short periods to campers, who 
erect tents and adopt practices which are far from sanitary in their 
nature. These various inducements held out were attracting to the 
lake persons coming largely from places outside of the immediate 
neighborhood. 

As water for the supply of the Metropolitan District is drawn from 
the northern division of the lake, the section situated north of the 
county road known as Lake Avenue, and is delivered from the aque- 
duct for a portion of the time directly into the distributing pipes of 
the District, the Board determined it to be necessary to prohibit, on 
and after January 1, 1906, boating and fishing in this division of 
the lake. 

It has, however, been the desire of the Board that the remainder 
of the lake should still be used for boating and fishing by those 
having permanent cottages about the lake, and the neighboring resi- 
dents, so far as is consistent with the preservation of the purity of 
the water. Provision has been made for the registration of all boats 
which shall be used upon the lake, in order that they may be brought 
more under the observation and supervision of the agents of the 
Board. Licenses are also to be issued for the use of the boats thus 
registered ^ and beginning with the year 1906 boating is to be per- 
mitted only for the season extending from April 1 to September 20, 
inclusive. The limit in number of boats to be registered has been 
fixed at 125, and in the registration of the boats consideration is to 
be given to the question of the residence of the applicant, whether in 
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the neighborhood of the lake or otherwise, and of his ownership 
of a cottage or permanent camp now existing. 

Applications for registration of boats are to be made to the Assist- 
ant Superintendent of the Metropolitan Water Works at South 
Framingham, for which blanks are furnished by the Board. It is 
required that the applicant shall state the character of the boat, its 
length, color, name, if any, and the owner's name, residence and 
post-o£Sce address, and the place where the boat is to be kept. He 
is also to state the names, residence and relationship to the owner 
of the persons to whom he desires licenses to be given for the use of 
the boat, the licenses to be limited to the owners and immediate 
members of their families. It is provided that the boat when used 
shall be in charge of one of the licensees, and shall not be let or be 
used for the carrying of passengers for compensation. A fee of $1 
is required for registration, and the owner receives a plate bear- 
ing a number, which must be attached to the boat in such position 
as required by the agent of the Board, and which must always be 
kept in sight. Registration is, of course, revokable by the Board in 
case of any violation of the rules or requirements of the Board. 

Fishing is permitted during the season above mentioned, in the 
sections of the lake situated southerly from Lake Avenue, in boats 
which have been duly registered and numbered and are used in 
accordance with the requirements of the Board. Permission is also 
given to enter from the highway and fish in the lake during the same 
season, and to enter from the highway and fish through the ice in 
the same portion of the waters of the lake at other seasons. 

The Board trusts that with the adoption of such measures the lake 
may be used by those who should more properly be entitled to the 
use, in a manner which shall not injure the purity of the water as a 
source of water supply. 

(9) Quality of the Water. 
The quality of the water has been satisfactory and has been sub- 
stantially the same as for the preceding two years. At times, par- 
ticularly in the autumn, microscopic organisms were found more 
than usually abundant in one or another of the reservoirs, and the 
water has at times acquired a somewhat more noticeable taste and 
odor, although these organisms have not been at all injurious to the 
public health. There has been little or no com^WvcA, itwsv ^'^i^^^ 
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takers during the year. AVith the filling of the Wachusett Reservoir 
and the opportunity afforded for longer storage, it is anticipated 
that there will be in the near future a still greater improvement in 
the quality of the water. 

(10) TiiE Water Supply. 

Owing to the small rainfall, especially at the season of the year 
when water is collected in the reservoirs, the yield of the various 
watersheds has l>een very small in comparison with that of the pre- 
ceding years. The total rainfall on the Sudbury watershed was 3.78 
inches below the average, and the yield of the watershed was 26 per 
cent, below the average of the preceding thirty years. The rain- 
fall on the Wachusett watershed was 5.77 inches below the average, 
and the yield of the watershed was also 27 per cent, less than the 
average of the preceding eight years during which records have been 
kept. 

Water was supplied during the year to all of the cities and towns 
embraced within the Metropolitan Water District, except the city of 
Newton and the town of Hyde Park, Water was also supplied to 
the town of Swampscott, which is without the limits of the District, 
by a special agreement made with that town ; and a small part of the 
town of Saugus is supplied by the town of Revere, under an arrange- 
ment with the Board. The estimated population, as of July 1, 
1905, supplied with water was 902,090. The town of Revere was 
supplied with water by the Revere Water Company until April 1 , 
1905, at which time the town acquired the works of water supply, 
and since that date the town has directly supplied its inhabitants. 

The city of Newton and the town of Hyde Park have as yet made 
no application for a supply of water, and, the Board being of the 
opinion that these municipalities have not reached the safe capac- 
ities of their own sources of supply in a dry year, they have been 
charged, in accordance with the Metropolitan Water Act, but one- 
sixth of the entire assessment which they would have been called 
upon to pay had they received a water supply from the Metropolitan 
sources. 

The water supplied by the Metropolitan Water System to the 
various cities and towns amounted to a total of 43,215,210,000 gal- 
lons, an average daily supply of 118,398,000 gallons, and a daily 
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average of 131 gallons for each inhabitant. The city of Newton and 
the town of Hyde Park supplied from their own sources to their 
respective inhabitants a total of 1,194,567,400 gallons, being a daily 
average of 63 gallons per inhabitant. 

The city of Cambridge again made a request for a temporary sup- 
ply of water, on account of its inability to obtain a sufficiency of 
proper water for domestic purposes from its own works. The city 
was proceeding with proper diligence in the laying of a new pipe 
line to relieve its necessities ; but, the season being much drier than 
could have been anticipated, it had become impossible for the city 
to obtain a sufficient supply for the time being from its own works 
without lowering Fresh Pond to such an extent as to threaten the 
public health. The evidence of physicians and experts was pre- 
sented to the Board, showing that the health of the inhabitants of 
that city would be seriously menaced if the water continued to be 
drawn from the pond without reinforcement from other sources. 
Although the city of Cambridge had not obtained any legislation, as 
had been expected, by which the temporary furnishing of water 
should be authorized by statute in case of emergency, the Board 
reached the opinion that the situation was so dangerous that it would 
not be justified in refusing to grant still another temporary supply, 
particularly as no injury or detriment could come to the Metropoli- 
tan District thereby. Accordingly, 269,170,000 gallons of water 
were furnished to that city from August 4 to September 6, the 
water being supplied at such times and in such quantities as the 
Board determined, and subject to the same limitations and restric- 
tions as applied to the cities and towns of the Metropolitan Water 
District. The Board received for this temporary supply the sum 
of $13,458.50. 

The town of Wakefield was compelled for about a week in the 
month of October to suspend the operation of its works for the pur- 
pose of making necessary changes and repairs, and for this purpose 
4,000,000 gallons of water w^ere supplied to that town. Arrange- 
ments have also been made for supplying water to the United States 
Government reservation on Peddock's Island, through pipes which 
are laid to the island from Hough's Neck and across Nut Island in 
Quincy, and during the past year there were so supplied 1,608,000 
gallons. 
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V. WATER WORKS — FINANCIAL STATEMENT. 

The Metropolitan Water Loans authorized for the construction 
and acquisition of works have amounted to $40,000,000. To this 
sum are added the proceeds from the sale of certain property by the 
Board, and these amounted on January 1, 1906, to $123,765.50. 
The total amount, therefore, which the Board has been authorized to 
expend is $40,123,765.50. The amount of expenditures approved 
by the Board for payment out of the Metropolitan Water Loan Fund 
was, for the year 1905, $655,958.47 ; and the total amount so ap- 
proved for payment since the beginning of the work up to January 
1, 1906, has been $39,044,214.23. There was accordingly a balance 
remaining at the beginning of the year amounting to $1,079,551.27. 

The Treasurer of the Commonwealth has issued from time to time, 
on the request of the Board, bonds to the amount of $39,150,000. 
These bonds were issued for terms of 391/^ and 40 years from 
the date of issue, and bear interest at the rate of 3 per cent, and 
3^ per cent, per annum. The sinking fund established for the 
payment of the bonds at maturity amounted on January 1, 1906, to 
$4,207,045.69. 

The amount approved by the Board for the maintenance and opera- 
tion of the Water Works for the year 1905, which was paid out of 
the annual assessments, was $318,677.57. 

The assessments for the year 1905 for the payment of interest on 
the bonds, for the sinking fund requirements, and for the expenses 
of operation and maintenance of the Water Works, which were 
levied upon the various cities and towns in the Metropolitan Dis- 
trict, amounted to $2,177,586.39. 

Receipts from sales of water to municipalities not belonging to 
the District and to water companies were distributed back to the cities 
and towns, in proportion to their respective assessments, to the 
amount of $19,764.25. 

The detailed financial statement regarding the Metropolitan Water 
Works is as follows : — 

(1) Metropolitan Water Loans, Receipts and Payments. 

The loans for the construction and acquisition of the Metropolitan 
Water Works, the receipts which are added to the proceeds of 
these loans, the expenditures for the construction and acquisition 
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of works, and the balance available on January 1, 1906, have been 
as follows : — 

Loan under chapter 488 of the Acts of 1895, $27,000,000 00 

Loan under chapter 453 of the Acts of 1901, 13,000,000 00 



$40,000,000 00 
Proceeds from the sales of property applicable to the construction 
and acquisition of works (of which $28,194.65 is for the year 
1906) • 123,766 60 



$40,123,765 60 
Amount approved by the Metropolitan Water and Sewerage Board 
for payments to December 31, 1905 (of which $655,958.47 is for 
the year 1905), 39,044,214 23 



Balance January 1, 1906, 



$1,079,551 27 



(2) Issues of Metropolitan Water Loan Bonds. 
The Treasurer of the Commonwealth, under the authority given 
him to issue from time to time, on the request of the Board, 
negotiable bonds to an amount not exceeding $40,000,000, to be 
designated the ''Metropolitan Water Loan," has sold bonds as 
follows : — 
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6,IftQ1, 










3,riO0,OEJ0 


a 


102.1^5 


Jas, 1, 1941, 


04,650 DO 


J0ly 


24, IWl, 










100,000 


3 


100.375 


J*D,l, 1941, 


37b 00 


July 


S4, 1001, 










lfl0,O00 


a 


lOO.IO 


Jad. 1, 1941, 


160 00 


rTul7 


SO, 3B01, 










^fi,000 


3 


100/25 


Jhu. 1, 1941, 


&13 60 


July 


BI,19Dl, 










60,000 


3 


100.26 


Jan. 1,1941, 


126 00 


Anfl, 


7,190t, 










£0,000 


s 


100. bt) 


JiD, 1, 1941, 


250 90 


Adg, 


fi, 1901, 










300,000 


s 


10^,10 


Jan. 1,1041, 


aoo 00 


Aait, 


8, 1901, 










500,000 


3 


IDO.'Jfr 


Jad.l, 194), 


A9D DO 


Sep^. 


IT, IMl, 










3,100,000 


^>^ 


loe.Ti 


Jan. 1,1941, 


SOS,010 00 


Oct. 


It 1901, 










1,545,000 


3 


100. 


Jmi. 1, IMl, 


- 


Oct, 


!M, IftOl, 










1,600,000 


a 


100. 


Jan. 1, 1941, 


- 


Fflb, 


16, 1902, 










500,000 


33* 


J09.13 


Jan. h 1942, 


46,660 00 


T#h. 


20, iwa. 










3,000,000 


BK 


109.13 


Jun- 1, 1942, 


373,900 00 


Apti 


T, 1003« 










asfl.ooo 


3M 


100.725 


Jan. ], 1943, 


lQ,ai2 W 


ApH 


n, 1903, 










l,2M,O00 


3K 


I0fl.l3'ilfl 


Jad, 1,194a, 


7fl,fi51 2fi 


J»t>. 


Ifi, 1004, 










&oo,ooo 


a>tf 


104. eo 


Jan, 1, 1943, 


23,000 00 


Jan. 


lb, 1904, 










2,000,000 


^K 


194, SO 


Jbti. 1, 1944, 


02,900 00 


Mar, 


24, 1P05, 










5^,000 


BK 


lOJ^.TAl 


Jan. 1,1946, 


37,449 fiO 














139,160,000 


i2,64a,360 3^ 



^ InelndiDg $18,678.60 from readjustment of rate made by WioTt^wrax^t VaY^'V . 
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(3) Metropolitan Water Loan Sinking Fund. 
The sinking fund established by the Treasurer of the Common- 
wealth has amounted at the end of each year to sums as follows : — 

December 31, 1895, 1226,286 05 

December 31, 1896 699^60 70 

December 31, 1897, 954,469 00 

December 31, 1898, 1,416,374 29 

December 31, 1899 1,349,332 97 

December 31, 1900 1,573,619 72 

December 31, 1901 1,662,426 95 

December 31, 1902, 2,256,803 81 

December 31, 1903, 2,877,835 59 

December 31, 1904, 3,519,602 92 

December 31, 1905, 4,207,045 69 



(4) Annual Assessments and Receipts. 
Assessments for the year, amounting to $2,177,586.39, were re- 
quired for the payment of the interest on the bonds issued by the 
Commonwealth, the sinking fund requirements and the expenses of 
operation and maintenance of the Water Works. The requirements 
were: for interest, $1,335,393.91; for the sinking fund, $513,- 
568.32; and for maintenance and operation, $328,624.16. These 
assessments were made by the Treasurer of the Commonwealth upon 
the various municipalities as follows : — 



Arlington, 


113,486 46 


Nahant, . 






$3,699 67 


Belmont, 


6,637 30 


Newton, . 






10,699 51 


Boston, . 


. 1,758,635 00 


Quincy, . 






35,832 50 


Chelsea, . 


46,418 14 


Revere, . 






16,412 09 


Everett, > 


35,081 32 


Somerville, 






90,560 73 


Hyde Park, . 


3,256 77 


Stoneham, 






8,662 33 


Lexington, 


6,679 80 


Watertown, 






15,689 53 


Maiden, . 


49,720 51 


Winthrop, 






10,424 06 


Medford, 
Melrose, . 


28,631 54 
20,478 53 




f 2,177,586 39 


Milton, . 


16,580 60 











The comparatively smaller sums assessed upon the city of Newton 
and the town of Hyde Park were owing to the fact that neither of 
these municipalities had reached the safe capacity of its sources, and 
had been furnished with water. 
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The proceeds from the operations of the Board, exclusive of the 
proceeds from sales of property, are, in accordance with the pro- 
visions of the Water Act, applied to the reduction of the assessment, 
and these, for the year 1905, amounted to $7,708.27. 

The actual expenditures for the maintenance and operation of the 
Metropolitan Water Works were, for the year 1905, $318,677.57. 

(5) Distribution to Cities and Towns of Sums received from 
Water furnished to Other Municipalities. 
Sums have been received during the year 1905, under the pro- 
visions of the Metropolitan Water Act, for water furnished, as 
follows : — 

Cambridge, 128,458 60 

Framingham Water Company, 887 10 

Revere, 164 26 

Revere Water Company, 64 75 

Swampscott, 4,600 00 



183,664 60 



The Treasurer, in accordance with the requirements of the Act, 
distributed to the cities and towns of the District, in proportion to 
the annual assessments theretofore contributed by them, a part of 
this amount, as follows : — 



Arlington, . 






1114 56 


Nahant, 






f 82 78 


Belmont, . 






59 09 


Newton, 






96 71 


Boston, 






16,163 69 


^Quincy, 






816 39 


Chelsea, . 






423 38 


Revere, 






141 79 


Everett, 






305 70 


Somerville, 






809 65 


Hyde Park, 






28 76 


Stoneham, . 






64 60 


Lexington, . 






28 28 


Watertown, 






139 89 


Maiden, 






486 91 


Winthrop, . 






88 02 


Medford 






256 94 




Melrose, 






185 45 


f 19,764 25 


Milton, 






72 27 











(6) Expenditures for the Different Works. 
The following is a summary of the expenditures made in the 
various operations for the different works : — 
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OOKBTBUOnOX AND AOQUIBITIOX OT 
WOBKB. 



For the Y««r ending 
December 81, 1906. 



From Beginning of Work 
to December 31, 1906. 



Administration applicable to all parts of the 
construction and acquisition of the works, 
Wachnsett Dam and Reservoir :— 

Waobnsett Dam, . 

North Dike, . 

South Dike, . 

Removal of soil. 

Relocation of railroads, . 

Roads and bridges, . 

Real estate, . . . , 

Damages, real estate not taken, 
and loss of wages. 

Other expenses. 



business 



Improving Wachusett watershed, 
Wachnsett Aqueduct, 
Sudbury Reservoir, . 
Protection of Sndbury supply, . 
Improving Sudbury watershed. 
Protection of Oochituate snpply, 
Improving Oochituate watershed. 
Improving Lake Oochituate, 
Pipe lines. Dam No. 3 to Dam No. 1, 
Pipe line, Rosemary siphon, 
Weston Aqueduct : — 

Aqueduct, .... 

Reservoir, .... 

Supply pipe lines, . 

Real estate, taxes and other expenses, 

Distribution system : — 
Low service : — 

Pipe lines and connections. 

Pumping station, Chestnut Hill, 

Reservoir, Spot Pond, . 

Gate-house and connections, Ohestnut 
Hill Reservoir 

Real estate and other expenses, 
Northern high service : — 

Pipe lines and connections. 

Spot Pond pumping station, 

Fells Reservoir, Stonebam, 

Bear Hill Reservoir, Stonebam, . 

Real estate and other expenses, . 
Southern high service : — 

Pipe lines and connections, . 

Pumping station, Ohestnut Hill, 

Forbes Hill Reservoir, Quincy, . 

Waban Hill Reservoir, Newton, 

Real estate and other expenses, . 

Amounts carried forward, 



$199,492 48 
2,219 86 
19,766 68 
168,861 48 
89,088 66 
44,721 28 
40,669 88 

24,701 08 
1,090 70 



$38,952 86 

4,847 81 

817 86 

18,969 97 



$4,100 77 



6,124 86 



$12,696 94 



624,990 68 
7,164 86 
8,862 68 



362 86 



68,087 49 



$2,849,963 12 
288,302 10 
584,861 78 
203,121 21 



$1,751,206 67 
459,261 97 
678,101 58 

65,480 88 
90,910 66 

440,539 28 
291.829 35 
141,892 94 
38,267 70 
14,838 06 

609,546 41 
242,121 36 
90,003 49 
61,692 11 
10,226 36 



$261,674 69 



$2,182,644 42 
749,508 80 
136,296 84 

2,491,410 89 
860,789 82 
629,196 68 

3,181,680 88 

494,267 60 
6,472 92 



10,681,226 60 

66,089 67 

1,793,600 20 

2,022,446 21 

128,797 06 

96,106 98 

9,000 00 

8,860 68 

103,537 29 

48,471 48 

23,142 98 



8,425,788 21 



$9,226 68 $606,558 90 



$4,786,306 80 $10,507,690 00 
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conbtrxtction and acquisition ot 
Works. 



For the Year ending 
Deeember 81, 1905. 



From Beginning of Work 
to Deeember 31, 1905. 



Amounts brought /orward. 

Distribution aystem — Con. 
Northern extra high eervice, . 
Southern extra high service, . 
Meters and connections, . 
Improving Spot Fond Brook, 
Glen wood pipe yard. 
Chestnut Hill pipe yard, 

Diversion of water. South Branch of Nashua 

River.i 

Acquisition of existing water works : — 
Reimbursement city of Boston, partially 

constructed Sudbury Reservoir, 
To Boston, for works taken Jan. 1, 1898, 
To Maiden, Medford and Melrose (on ao> 

count) for taking of Spot Pond, 
To Newton, for Waban Hill Reservoir, 

Transfers of works acquired and other prop< 
erty to accounts for special works. 

Engineering, conveyancing, etc., . 

Pipes, Valves, Castings, «te., sent First to 
Storage Yards, and afterwards transferred 
as needed to Different Parts of the Work, 

Sent to storage yards, 

Transferred from storage yards to works, and 
included in costs above, 



Total for constructing and acquiring of 
works, 



$9,225 68 $606,553 90 

76 68 
1,495 72 



$4,785,306 80 $19,507,690 00 

14,028 15 
82,815 67 
76,397 00 
3.717 05 
33,100 59 
11,811 26 





lU,4VO UO 

379 69 


■ — ■ 


„ 




$1,157,921 59 


- 




12,768,948 80 


. 




343,570 39 


- 




60.000 00 




$14,830,440 78 


- 




1,240,221 94 




$13,090,218 84 




36,711 68 


70,526 22 



4,946,676 52 
1,357,811 00 



13,160,745 06 



$2,033 47 
518 30 



1,515 17 



$2,086,469 96 
2,015,178 31 



71,291 65 



$655,958 47 



$39,044,214 23 



i Of the total expenditures from the beginning of the work, the sum of $149,432.86 is for Clinton 
sewerage system. 



MaINTBNANOB AND OPERATION. 



For the Year ending 
December 31, 1905. 



Administration, 

Cheneral supervision, .... 
Taxes and other expenses, 
Wachusett Reservoir Department : — 

General superintendence, 

Sanitary inspection. 

Buildings 

Reservoir, 



Amount carried forward. 



$424 52 
1,787 15 
1,519 02 
10,289 13 



$11,005 91 
4,431 40 
29,897 73 



14,019 82 
$59^354 &« 
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MjkiwrmwAMcm amd OrwMAnam, 



Tot the Y«ar ending 
r 31, 1905. 



Amaunibromght formard, 

Weelraeett Dem end Aqoedoet Departinent : ~ 
QreomrwX eupet iat endence, .... 

Dam end eqnednet, 

CHnton eewercfle ejetom : — 

Pnmping etetioD, 

Sewera, eereene end ftlter-bede, . 
Benitery inepeetlon, 



Bodbarj Depertment : — 
Oenerml eoperintendenee, 
Saperlntendence, Fnmnlnghem ofllee, 
Ashlend Reeerrolr, 
HopUntoo Reeenroir, • 
WMteliell BeeeiToir, 
Fremtoghem Reeemrfn, 1, 2 end S, 
Sndbary Reeemilr, 
Lake Ooehitaete, .... 
Merlboroagh Brook fllten, . 

Pegan filters, 

Sadlniry end Coehitnete wetenhede, 

Benltery inepeetlon, 

Coehitnete Aqueduct, . 

Sodlniry Aqaedoet, 

WeetOD Aqaedaet, ... 

Biologicel laboratory, . 



Platribiitlon Department : — 

Bnperinteodenee, 

Arlington pnmping station, pumping service, .... 
Cbeetnnt HUl low-service pnmping station, pnmping service, . 
Chestnut Hill hlgh.servlce pumping station, pnmping service, 
Bpot Pond pnmping station, pnmping service, .... 
West Boxbury pnmping station, pnmping service, . 

Arlington standpipe 

Bear Hill Reservoir 

Obelsea Reservoir, 

Chestnut HUl Reservoir, 

Fells Reservoir, 

Forbes Hill Reservoir, 

Mystic Lake, conduit and pnmping station, .... 

Mystic Reservoir, 

Waban Hill Reservoir, 

Weston Reservoir 

Bpot Pond 

Buildings at Spot Pond 

Pipe lines .* — 

Low service, 

Northern high service, 

Soutbern high service 

Supply pipe lines, 



$1,S»15 
8,970 06 

2,582 72 

2,024 80 

100 



$3,978 SS 
0,970 18 
2,044 08 
2,200 25 
280 34 
4,740 35 
5400 15 
8,55123 
2,928 00 
2,608 02 
90141 
2,400 54 
5,078 71 
10,720 58 
15.019 07 
2,730 01 



$10,745 30 

5.880 00 

82,279 38 

87,298 30 

11,029 91 

0,916 26 

1 00 

109 34 

7 65 

9,118 30 

730 94 

1,181 19 

2,235 98 

2,016 53 

472 32 

1,725 12 

12,499 88 

524 98 

10,928 54 

4,508 22 

2,885 48 

779 82 



$50,354 86 



15,708 81 



72,666 85 



Amountt carried fonoardt 



$153,875 64 $147,725 52 
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Maihtehavo and Opbbatioii. 



For the Year endiog 
December 81, 1006. 



Amount* brought forward, 

Distribntioii Department— Con. 
Baildiogs at Cheatont Hill, . 
Ohestirat Hill pipe yard, 
Olenwood pipe yard and buildings, 

Stoblea 

Waste prevention, .... 
Ventnri meters, .... 



Total for maintaining and operating works, 



$15S,876 M $147,726 62 

1.466 76 
968 04 
4,118 48 
4,608 67 
2,688 67 
8,266 04 



170,062 06 
$318,6n 67 



(7) Detailed Financial Statement under Metropolitan 

Water Act. 

The Board herewith presents, in accordance with the require- 
ments of the Metropolitan Water Act, a detailed statement of the 
expenditures and disbursements, receipts, assets and liabilities for 
the year 1905. 

(a) Expenditures and Disbursements. 

The total amount of the expenditures and disbursements on ac- 
count of construction and acquisition of works for the year beginning 
January 1, 1905, and ending December 31, 1905, is $655,958.47; 
and the total amount from the time of the organization of the Met- 
ropolitan Water Board, July 19, 1895, to December 31, 1905, is 
$39,044,214.23. 

For maintenance and operation the expenditures for the year 
have been $318,677.57, and from the beginning of the work, 
$2,231,214.01. 

The salaries of the commissioners, and other expenses of admin- 
istration, have been apportioned to the construction of the works 
and to the maintenance and operation of the same, and appear under 
each of those headings. 

The following is a division of the expenditures according to their 
general character : — 
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OsmiBAL Oharaotbb of Ezpbkditubis. 



For the Year eoding 
December 81, 1006. 



From BegloDiog of Work 
to December 81, 1006. 



CoNSTBUonoH or Works akd Acquisitiok 

BT PUBOHASB OB TAKING. 

AdminUiration, 

CommlMionert, 

Secretary and auditor 

Olerka and atenographera 

Legal •ervioei, 

Travelliog, 

Btationery and prioting, 

Poatage, ezpreaa and telegrama, 

Famltare and fiztareai 

Alterattoos and repaira of buildiogs, 
Telephone, lighting, heating, water and care 

ofbnilding 

Rent and taxes, main of&ce, .... 
Miacellaneoofl expenses, 



Engineering, 
Chief engineer and department engineers, 

Principal asBlstant engineers 

Engineering assistants 

Consulting engineers 

Inspectors 

Architects, 

Railroad and street car travel, .... 

Wagon hire 

Stationery and printing, . . . 
Postage, express and telegrams. 
Engineering and drafting instmments and 

tools, 

Engineering and drafting supplies, . 
Books, maps and photographic supplies, 

Furniture and fixtures, 

Alterations and repairs of buildings : — 

Main office, 

Sub-offices 

Telephone, lighting, heating, water and care 
of buildings : — 

Main office 

Sub'Offices, 

Rentand taxes,— main office, . . . . 
Rent of sub-offices and other buildings, . 

Field offices and sheds 

Clinton office building, 

Unclassified supplies 

Miscellaneous expenses 



$4,066 M 


1,601 02 


8,288 08 


18100 


1,610 11 


64 60 


147 46 


617 60 


420 00 


101 64 


$0,802 24 


8,434 66 


88,481 62 


128 00 


8,200 66 


2,671 14 


120 04 


1,083 80 


660 21 


122 61 


16 00 


687 67 


266 16 


100 40 


1 60 


78 20 


1,068 71 


1,002 14 


1,260 00 



86 67 
82 06 



$12,606 04 



74,646 48 



Amount* carried fonoard, 



$87,241 87 



$106,648 68 


46,717 08 


62,608 18 


2,850 00 


3,601 08 


10,182 00 


2,627 07 


4,280 80 


6,748 27 


10,866 68 


4,276 80 


■ 4,800 22 




$202,410 23 


146,226 40 


084,706 40 


23,660 07 


280,646 80 


86,100 53 


26,786 10 


48,866 86 


26,466 20 


7,876 86 


10,240 78 


24,604 15 


6,626 60 


14,077 46 


18,080 86 


2,088 86 


21,827 80 


18,440 16 


12,505 76 


4,618 74 


1,274 40 


0,866 87 


8,211 10 


8,684 27 




$2,208,668 01 
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GxmKAL CHAmACTKm OP ExmnkiTUBXs. 



For the Ymt •odlBf 
r SI, 190ft. 



From BeflnBlBf of Work 
toDtoemborSMMft. 



AnunuUt brought Jorward, 

O^nttrmetion. 
Preliminary work (borii^ni tc*^ P^ *>m1 other 
inveetigatione} : — 

AdTertidng, 

Other preliminary work as given in detail in 
preeeding annual report, .... 

Contracts, Waehnaett Reeerrolr : — 

Contraeta completed and final paymenU 
made prior to January 1, 1005, . 

Boeeh Bros., excavating eoll. Sect. «, and 
building road. West Boylaton and BoyU 
ston, — $600 dae, dedncted from estimate, 
September S, 1900, 

Newell fc Snowling Constmction Co., build- 
ing a part of Newton Street and improv- 
ing Crescent Street, West Boylston, . 

The n. Gore Co., surfacing highways, West 
Boylston, Sect. 1, 

The H. Gore Co., surfacing highways. West 
Boylston, Sect. 2, 

Bruno, Salomons fc Petitti, Sect. 10, Waehn- 
sett Reservoir, Boylston and West Boyl- 
ston, 

McArthur Bros. Co., building Sect. 2 of the 
relocation of Central Massachusetts Rail- 
road, 

Francis A. McCanllff, masonry arch bridge 
at West Boylston, 

McBride fc Co., Stillwater improvement. 
Sundry bills paid under this contract, 

John F. Magee fc Co., South Dike, 

McArthur Bros. Co., riprap at South Dike, 

McArthur Bros. Co., Wachusett Dam, 

Gibby Foundry Co., castings for Wachusett 
Dam, 

Connery & Wentworth, superstructure of 
lower gate-chamber of the Wachusett 
Dam, 

American Tube Works, brass tubing for 
railing at Wachusett Dam 

Contracts completed, Wachusett Aqueduct, . 
Contracts completed, Sudbury Reservoir, 
Contracts completed, protection Sudbury 

Supply : — 
City of Marlborough, main sewer, 
Contracts completed, improving Lake Cochlt- 

uate, 

Amounts carried /onoard, 



$117 e? 
75 



$4,812 25 
6,457 27 
8,058 67 

92,884 65 

25,850 05 



1,881 10 



16,066 14 
2,192 06 



$87,341 S7 



118 42 



- 


11,288 09 


28,814 67 


28,814 67 


3,168 05 


8,168 05 


10,854 09 


187,888 54 


15,385 24 


15,385 24 


185,449 26 


1,559,889 74 



355,718 50 



$448,078 29 



$S,90»,55S91 



$6,806 22 
155,457 41 



$2,561,668 95 

34.560 68 

4,812 25 
6,457 27 
8,058 67 

517,653 21 

272,289 39 



2,536 63 

72,937 84 
2,192 06 



161,763 63 



5,288,540 78 
1,447,208 55 
1,545,028 83 



9,000 00 

60.657 45 
$10,660,752 60 
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mw %MJ%MmLtvm 



rAsTfl 



ClM#erv«siM — Oik. 



%%AJR%im 



tiMn»TS8ao 



T«vB«r 



pipe ■■<• Dmi No. S t* 



DmiNo.I, 



iT»- 



Lfa«s.C«p«tafeO>^ . . SocCS. ^UtST 

Jiymii>pifcti»JerthM tuliiil, 

SMdfr Mlli psU radcr tUs coBlnet, 

»*Odu, Beets. S and M, 

I He Ob., . . Seel. 12, 





WfaMtoD He Co. 



CoBtraete, DIelfflnitkHi Syateoi :~ 
OoBUaeu eooiplcud and ftaal 

oaode prior to JtQo^ry 1, IMS, . . . 
Womx^ Fovbdry and Meririiio Co., cmU 

inm water pipee and epedal i ■linn,* 
R. D. Wood He Co., epedal raetlnge, . 






Dedoet Taloe of pipee, ▼alyee, ete., ineiaded [ 
fa above Net, traoelerred to nudDteiianee \ 
aoeooot Deeember Sl« 1900, 

AddttiOBalwork: — 

Labor, 

Prof eeriooal eenrleee, medleal serrleee, aoaL 

jam,«ie^ 

Trarelling 



Water rates, 

Fralglit and expnep, 

JObblDganc) TFpflfriQf^ 

Toole, EAwtlilxt^r]-^ appHaneee and hardware 

■opptiea^ 

Bleetrical enppLtei, 

Caetiiifs, Ironwork and metab. 

Iron pipe and yahree, 

Atncunlt carried forward^ 



$19,385 7a 

190 OS 
437 S5 

19 30 
25894 
902 02 

850 48 

94 47 

0,704 43 

1,822 00 



^$i.4ttj«r9i 
r 2iMsr74 

i;91I80 

12iw«»T0 

4,214 78 



81,701 75 I- 



I 



150,10177 

138,151 78 

8,330 77 

183,374 58 



3,979 81 



l$4»383,Sr2 31 

2.12133 
1,867 28 



$4,387.35182 



$30,530 81 $478,750 05 



3,139 n 



$068,789 83 

1,799 01 
2,427 22 
3,160 73 
1,440 47 
12,097 65 
9,414 90 

72.239 42 
4,924 08 
87,819 73 
65,937 11 



5,^10 98 
17,240 22 
08.878 22 



2,374,332 19 



4,384,212 15 



$885,440 81 $17,518,338 34 



' Inelndee some Ironwork for Waehneett Dam. 
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Qi^imAL Cearadtsb or BzPBNi>rrtmia. 



For thft Tear Bodlng 
Dfioember 31i IMA. 



TmtD Be^nnlng^of Work 
10 DcceoiberSl, lflOfi» 



Amtmntt brovffhl /ormardt 

QmstruetioH — Con, 
AddLUoDJiLl work — Oon- 

BJastlof itippliefl, ,,..., 

FaiELt and coatitig, ^ < , • . . 

Ftieli oil And WAil&t . ^ . . , 

Lnmb«r aod fi«ld butldfogii , . . . 

Drain pipVi 

Brick, cement mid atone, , . . , 
^Kad, gravel bod QIIIdj^^ , 
HuDlcipal add ^i^of^tloQ workj •. 

PuUcK Aervlof^, . ^ , , . . . 

BimUary laBpNtlon, . * # . < 

Judgments »nd A^ttlemeDta for d«>)*gfiflr ' 

UticlaBBlflf^d itipplJeA, . . . ^ . 

MlftceJlAneotift expen«ei, , * , > 

X«gaJ add e£pert : — 

Legal nttvia^tf . ^ M , , t ^ 
Sipeit serrLeei, ...«,. 
Court «xpeD60ij ...... 

&f iecelUneoQi expeotwi, . < . . 

Jteal Estate. 
Leg:aJ add expfirt: — 

Legal eetvicet, . » , ^ « . . 

CoDvejancer ind aulilJiita, < . . . 

Exp«rt4, . . « » ^ » . , 

Appraiaerii. .<..,<. 

Ooprt ^xpeiiHt^Q^ ,,.,,, 

UoQUteL expeDBeSp ..,«.. 

Convey anelsg fluppliea, . , , ^ . 

ConTeyaocing expeoaet, . . . . . 

UtioellAoeoui expeoaea, . . . . , 
BettlcmentH inade by Board, » . , ^ 
JndgmetitHf * « » * ^ . ^ , 
Taiei and ttkx equlvalfloti, < » » , 
Dare aod dlBpoial, < ^ . . - - 

Z>af)icTff# fo Seal Mutate not taken, io Mtiaineaa 
and an Acdm&nt a/ Lost of Wagts^ 

Legal ftod expert ; — 
LcgaiL ftervli»p, ...,..» 

Expari aerrlcofl 

Oourt expcnaeB, ,*.*.. 

Bettlemeatfti 

JiidgtnoDti, 

.^tnoufiU carried /orward, , « « 



i30,«Sa 81 «4T8,TeO Ofi 



ISA 83 

43 72 

1,794 3a 

£24 SO 

erfl 4G 

fill} 23 

T,a7 et 

1,204 m 

6, IBS 4fi 

900 TO 

47 66 



•t,339 n 
123 (H> 



(1,380 TO 

16,700 00 

7,941 OS 



$eao,44ft SI tiT,Mft,3es 34 



l,33fl 48 

4,i«t »a 

10,383 09 
31,740 40 
8,924 S8 
Sl,003 31 

a,TU u 

S0B,1«( 07 
310,2Ofl T4 
12,5211 U 
42,4^ 04 
15,303 30 
3,08& 38 



40,232 Ifl 



1|401 SB 



14,008 32 

],8«2 00 

900 04 

171 05 



t,frU,0ei ST 



T,6ll b7 



*4,7S1 00 


|4ja« 31 

104,119 07 


- 


17,871 68 


012 27 


21,001 30 


1,394 50 


0,823 30 


- 


43 2fr 


00 
TO 30 


3,155 «3 
5,794 34 


307 00 


4,195 81 


30,T5S 00 

as,iTo 35 

205 34 


3,200,070 84 
159,100 68 
83,181 41 


7.199 10 
07,777 67 


74,012 13 
3,Te3,0«7 41 



20,031 78 



tUlSO 07 
1,033 Oi 

11,570 sg 

897,827 S3 
90,839 08 



1^23,203 21 



508,603 H 
129,812,370 13 



44 



METROPOLITAN WATER 



[Pub. Doc. 



Obnsbal Chxractsb of Bzpikditubbs. 



For the Tear ending 
December 81, 1006. 



From Beginning of Work 
to December 81, 1006. 



Amountt brought fonoard, 

Claim9 on Account of Divertion of Water. 
Legal and expert : — 

Legal serrleea, 

Expert servicea, 

Ooart expenaea, 

Miaeellaneoua expensei, . . . . , 

Settlement! 

Jndgmenta, 



$028,288 21 



Purchase of Exiting Water Workt. 
Legal and expert : — 

Legal iervicei, 

Expert aerrlces, 

Court expeneee, 

Miacellaneoas expenaee, 

Settlement! and Jndgmenta 

Relocation Central Maeeachueette Railroad, 
Settlement!, 

Total amount of conatrnction expenditure!, 



$0,200 21 
23,406 06 



82,606 26 



$666,068 47 



$23,812,876 18 



$8,774 08 

10,880 60 

10,106 60 

1,222 68 

017,860 00 

218,868 01 



1,170,161 00 



$1,878 80 

18,660 82 

27,228 38 

1,470 04 

14,380,440 78 



14.874,688 81 

177,607 30 
$30,044,214 28 



Gbnxral Chabaotxr or Eietxkditubbs. 



For the Year ending 
December 81, 1006. 



Maihtiitakob akd Opbbation of Works. 
Administration : — 

Commi!!ioner!, 

Secretary, auditor and a!!iatant!, 

Po!tage, printing, etationery and other euppliee, 

Travelling, 

Telephone, heating, lighting and care of building, . 

Alteration! and repair! of building, 

Rent and taxee, office building 

Miecellaneoua expen!e!, 



Superviaion and general eoperintendence : — 
Chiefengineer and department engineer!, . 
Engineering and clerical a!ai!tant!, 
Po!tage, printing, atationery and office enppliea, 
Telephone, heating, lighting and care of officea, 
Travelling and incidental expenaea. 
Alteration! and repair! of building!, . 

Rent and taxei, main office, 

Miecellaneou! expenaea, 



Amount carried forvoard^ 



$3,600 00 

4,672 67 

1.626 67 

04 64 

640 00 

103 44 

420 00 

80 60 




$11,006 01 



20,804 70 



$81,810 61 
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GsKESAi. CRAMunmm or XzFBnanrni 



For tbe Tau- aadloir 



Amount brought forwttrd, . 

pom^ng aerTlee : — 

Labor 

FoeU 

Oil, waaie and paeklaf 

Repairs and raaewala, . . . . 

Small aoppBn and expenaaa. 

Rent, West Bozlmry pampiiiff atalloB, 



$n^io a 



BnperlnteDdents and i 

BngiDeering aaidataBlB, 

Laboratoiy foroe, 

flairitary ioMpetban, 

Reeordiog and adeotillc imtmMBli and aappllaa, 

Labor and teaming, 

Toola, mafttrtneiy and appUaBoaa, 

Lumber and hardware aappUea, 

JobUng and rejmirlog, 

Trayelliog, 

Horsea, Telilelea and auble expenaea, 

Fuel, lighting and telephone, 

Manidpal and oorporaHoo work, 

XJnclaMified suppUea, 

lOaoeUaneont ezpenaea, 

CooreyaDoer and aadstanta, 

Tazea and tax eqniTaleDta, 

CootraeU and agreemeota, 

GontraeU for pipea, Talrea, eic. bought from eonstmction work atnoa 
Janoary 1, 1905, 



Total ezpenditorea for matotenanee and operatton, 



$4&,SISS8 

1I,1MS 

1^71 M 

S.4S1 tt 

1,«7 08 

7T1 S4 

tt,OITM 

t,1Sitt 

M7SM 

6tt7S 

107,T» 84 

8,Slt IS 

ttl 01 
4,6tt 84 
4,178 09 

488 S4 

6,808 81 

S,M8tt 

I 60 

t8,8M U 

446 80 

181 88 



•8,484 48 



183,468 61 

"•Msion 8T 



(6) Receipts. 
The total amount of receipts from rents, sales of property, etc., 
for the year beginning January 1, 1905, and ending Deceml)er 31, 
1905, is $69,567.5^; and the total amount from the time of the 
organization of the Metropolitan Water Board, July 19, 1895, to 
December 31, 1905, is $462,220.36. The general character of these 
receipts is as follows : — 
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OBmBAL OHjtRAOTBB OF BSOEIFTS. 



For th» Tmt ending 
December 81, 1006. 



From Beginning of Work 
to Deeember 81, 1906. 



For dietribntion beck to District : — 

District entrsnce fees 

Supplying water ontside of District, . 
Water furnished to water companies, . 

To tlie credit of the loan food : — 
Real estate and buildings, .... 
Labor, tools, supplies and reimbursements. 

To the credit of the sinking fund : — 
Forfeiture for contracts awarded but not 

executed 

Rents 

Land products, 

Unclassified receipts and interest. 



Total receipts. 



$38,322 76 
441 86 



$8,066 17 
20,128 48 



$4,202 08 

8,480 07 

16 22 



$88,664 60 



28,104 66 



7,708 27 
$6M6r62 



$02,266 00 
84,870 60 
37,146 88 



$27,662 66 
06,112 86 



$600 00 
86,146 13 
36,186 44 

2,832 82 



$214,290 47 



123,765 60 



124,164 39 
$462,220 36 



The foregoing receipts have been credited to the various objects 
or works, as follows : — 



Receipts rBOM DirrsBBNT Wobks. 



For the Year ending 
December 31, 1905. 



From Beginning of Work 
to December 31, 1005. 



Distribution back to District : — 

Admission into Metropolitan Water District 
(Qulncy, Nahant, Arlington, Stoneham, 
Milton and Lexington), . . . . 

Supplying water to cities and towns outside 
of Water District (Swampscott, Revere, 
Lexington and Cambridge), . .. 

Water furnished to water companies, . 

Construction and acquisition of works : -~ 

Administration 

WachusettDam 

Wachusett Reservoir, 

Wachusett Aqueduct, 

Weston Aqueduct 

Sudbury Reservoir and watershed, 

Distribution system 

Diversion of water, Clinton sewerage system. 
Purchase of existing water works, 

Maintenance and operation of works: — 

Wachusett Aqueduct 

Wachusett Reservoir, 

Sudbury system, 

Distribution system, 

Clinton sewerage system 

Total receipts, 



$33,222 75 
441 85 



$29 00 

8 22 

16,809 60 

433 73 

2 60 

7,052 68 

86 85 

1,070 25 



$400 75 
4,087 62 

640 88 
2,804 67 

488 67 



$33,664 60 



$92,265 00 



84,879 59 
87,145 88 



26,486 83 



$214,200 47 



$42 15 

4,000 31 

121,037 85 

5,204 70 

4,747 47 

7,277 26 

61,754 42 

1,277 04 

10,570 27 
216,812 37 

$3,470 36 
10,208 20 

7,407 31 

7,174 45 

2,677 11 
31,117 62 

$462,220 86 
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(c) Assets. 
The following is an abstract of the assets of the Water Works, 
a complete schedule of which is kept on file in the office of the 
Board : — 

Office furniture, fixtures and supplies ; engineering and scientific instruments and 
supplies ; police supplies ; horses, vehicles, field machinery, etc. ; machinery, 
tools and other appliances and supplies ; real estate connected with works 
not completed; completed works, including real estate and buildings con- 
nected therewith. 

{d) Liabilities. 

There are liabilities as follows : — 

Current bills unpaid, flli^^d 88* 

Due on monthly pay rolls, 3,341 09 

116,326 97 

Amounts reserved on Monthly Estimates^ not due until Completion of Contracts or 

until Claims are settled. 



Name. 



Work. 



AmouDt. 



McArthar Bros. Co., . 
BuBch Bros., . . . . 
The H. Oore Co., 
The H. Gore Co., 
Bruno, Salomooe & Petitti, . 
John F. Magee & Co., . 
F. A. McCanliff, . 
MeArthnr Bros. Co., . 



Wachnsett Dam, 

Boilding road, Wachnsett Reservoir, 

Sarfecing highways. Sect. 1, 

Surfacing highways, Sect. 2, 

Waehusett Reservoir, Sect. 10, 

SonthDike, 

Masonry arch bridge at West Boyiston, . 
Relocation Central Massachnsetts Railroad, Sect. 2, 



$10,000 00 
600 00 
1,104 28 
1,386 88 
25,000 00 
1,465 62 
1,082 31 
10,000 00 



(61,628 89 



Amounts have been agreed upon in the following cases, but the 
deeds have not yet passed : — 

Martha E. Prescott, estate of, $400 ; Bertram A. Bancroft, $150 ; 
Lucy White, $250 ; Pratt and Inman, $48 ; Charles F. C. Henderson, 
$800. 

On the claims of the following it is impossible to state the 
amounts due for land damages, water rights and claims for damages 
to established business, as no sums have been agreed upon, and 
suits are now pending in the court for the determination of most of 
them : — 



^ MitceUaneoD« current blllM of 1906, including those ooming Va iTom \^m« \a >\Tsi«x^\«t ^%ss^vr)V> 
1906, hare ainee been paid. 
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Charles L. Johnson, Charles B. Sawin, Framingham Water Com- 
pany, Town of West Boy Iston, Eliza M. Childs et al.y Charles J. 
Paine, George H. Thompson, Benjamin H. Clemmons, Edward 
Dooley, Walter E. Chapman, Chapman and Tobin, Lucy Cutting, 
George D. Lawrence, Charles C. Landy, Alfred N. Whiting, 
Houghton Bros., Robert Johnson, George H. Longley, John F. 
O'Brien, Patrick Bradley, Thomas H. Burgess, Margaret F. Tonry, 
Lucy A. Wood, Edwin C. Fairbanks, Hannah McAndrew, Fred 
Counter, Whitman M. Huntington, George W. Brown, Clarence 
Carvill, estate of Andrew L. Fitch, Joseph O. Bullard et al., Josiah 
W. Walkup, Mary Morse, William M. Bruce, Kayajan Serabian, 
Elwin I. Chase, Alzina A. Wilson, Henry F. Keyes, Robert C. 
Houghton et al.^ John Bums, Patrick Daley, Rebecca T. Farr, Annie 
L. Gibbons, Francis Gibbons, John Gibbons, Henry Wilson Co- 
operative Bank, Mary J. Hensby, William E. Keating, Millard E. 
Lewis, Middlesex Fells Spring Company, Lillian F. PuUen et al.j 
William E. Sprague, James E. Welch, Caroline E. Tyson, Andrew 
Lienhardt, John E. Stone, Bridget M. Joyce, Israel L. Barnes, et al.j 
William L. Bancroft, George H. Chase, Andrew L. Nourse, Byron 

D. Allen, J. Frank Wood etal.j Harriet A. Adams, George F. 
Bond, Emory W. Johnson, Nellie M. Kirby, Elizabeth M. Myers, 
Emily S. Warren, Jennie L. Goodnow, Asa Knight, John Lambert, 
Emily W. Parker, Andrew J. Scarlett et al.^ estate of Walter H. 
Smith, Worcester County Truant School, James H. Atherton, J. 
Quincy Dix, John E. Farnsworth, Mary J. Fyfe, estate of William 

E. Fyfe, Lizzie M. Gray, William B. Haskell, Henry F. Haynes, 
Sarah G. Haynes, Eben C. Mann, George M. Plummer, Howard D. 
Stone, Luther Willard, Bernard Adler, heirs of Anton Brinkhaus, 
estate of Bernard Brockelman, Margaret Graichen, Christopher 
Gunderman, Addie K. Harris, John A. Heinold, Joseph Maehnert, 
James Mulgren, William A. Nye, Frederick R. Peinert, Henry 
Richter, Jr., William H. Wilbur, Elizabeth Wittig, Susan C. 
Wright, Eva R. Zeigler, Bridget Zink, estate of Abigail Boynton, 
Lawrence Cavanaugh, Waldo B. Howe, Jonathan M. Keyes, William 
W. Keyes, Samuel F. Mason, Edward F. Merriam, James Roach, 
Henrietta M. Andrews, James A. Bigelow, First Parish of Boylston, 
William H. Brigham, John Fitzgerald, estate of Augustus Flagg, 
Mary J. Hastings, executrix, George R. Hastings, William H. 
Hastings, Henry J. Hyde, Everett and Oliver S. Kendall, Sanford 
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C. Kendall, William C. Rosenthal, Jennie W. Taylor, administra- 
trix, estate of William H. Vickery, James H. and Hannah S. Wood, 
Asenath M. Bartlett, estate of Charles I. Longley, estate of Daniel 
M. Marsh, Harthan and Wilder, Henry B. Stone, Joseph M. Bige- 
low, Louis Bond, Francis W. M. Goodale, Henry L. Hastings, 
Waldo B. Howe, Per Arvid Lundgren, James Moran, John B. F. 
Prescott, John V. Tobin, administrator, Mary J. Warren, Ashley 
H. Wood, Charles H. and Lizzie M. Chandler, John Dee, Silas E. 
Harthan, John Lynch, heirs of Maurice Mulcahy, estate of Mary C. 
Rice, Mary Scanlon et al.j Eclid Sene, Waushacum Lake Company, 
John S. Ott, Annie Coans et al.^ Catherine Flanagan, Lawrence 
Fury, Bridget Haraty et al.y Catherine Kittredge, Catherine J. 
Kittredge, Patrick A. and Bridget Kittredge, Patrick H. Morrison, 
Helen Nickerson et al.^ James E. Wise, Edward J. DeCourcey. 

VI. METROPOLITAN SEWERAGE WORKS. 

The Metropolitan Sewerage Works are divided into two systems, 
the North Metropolitan System and the South Metropolitan System. 

The North Metropolitan System provides for the district situated 
largely in the Charles River and Mystic River valleys lying north 
of the Charles River, and embraces the cities of Cambridge, Chelsea, 
Everett, Maiden, Medford, Melrose, Somerville, Woburn and parts 
of Boston, and the towns of Arlington, Belmont, Revere, Stoneham, 
Wakefield, Winchester, Winthrop and part of Lexington. The 
district has an area of 90.50 square miles. It has an estimated 
population, as of December 31, 1905, based upon the census of 
1905, of 478,845 ; and it is estimated that of this number 376,57 5, 
or 78.6 per cent., contribute sewage to the North Metropolitan 
System. 

The South Metropolitan System provides for the areas situated in 
the Charles River valley lying south of the Charles River, a portion 
of the valley north of the Charles River, and also a portion of the 
Neponset River valley, and embraces the cities of Newton, Quincy, 
Waltham and portions of Boston, and the towns of Brookline, Hyde 
Park, Milton, Watertown and part of Dedham. This district has 
an area of 100.87 square miles. It has an estimated population, as 
of December 31, 1905, of 300,650, of which number it is estimated 
that 156,360, or 52 per cent., contribute sewage to the South Metro- 
politan System. 
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(1) North Metropolitan System — Construction. 
During the past year no actual construction has been carried on 

for the North Metropolitan System, although certain bills contracted 
during the preceding year, amounting to $2,260.65, were paid during 
the year 1905 on account of construction. 

(2) South Metropolitan System — Construction. 

The construction carried on during the past year in the South 
Metropolitan District has been for the completion of the High-level 
Sewer, which had been in process of building for several years 
preceding. 

The grounds at Nut Island have been graded in such manner as 
to give the island a natural appearance similar to that which it for- 
merly had, and the slopes have been covered with loam. Roads 
have been constructed upon the island and across the bar or em- 
bankment connecting the island with the main land at Hough's Neck. 

Proper roadways and paths have also been constructed at the 
Ward Street station, and the surrounding grounds have been graded, 
covered with loam and seeded. 

A 24-inch cast-iron force main has been laid from its connection 
with the High-level Sewer at Greenleaf Street in Quincy to the 
Quincy pumping station, a total length of 3,025 feet. The line was 
laid to a considerable extent through Merrymount Park, but the 
work was accomplished without injury to the shrubbery or trees of 
the park. The main was completed in August, and on August 14 
the Quincy sewage was diverted from the Moon Island works of the 
city of Boston and has since been discharged through the High-level 
Sewer. 

When the Charles River valley sewer was diverted at Vancouver 
Street so as to connect with the Ward Street station and the High- 
level Sewer, there was left, extending from Vancouver Street along 
Huntington Avenue to Gainsborough Street and connecting with the 
Boston Main Drainage Works, a length of about 1,800 feet. In 
order that this portion of the South Metropolitan District should 
contribute its sewage to the High-level Sewer, it was necessary to 
change the grade of the sewer so as to cause the sewage to run in the 
opposite direction. The territory in question remained tributary to 
the Boston Main Drainage Works during a large part of the year, 
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pending a disoo^sion with the city of Boston in relation to an inter- 
change of sewers for niatnal benefit ; hot in December it was deemed 
advisable to proceed with the work of making the change, which 
is still in progress. About 1,100 feet, extending from Vancouver 
Street to Parker Street, have been nearly completed. It is expected 
that the change will be entirely accomplished on or about March 1 
of the current year, at which time the entire flow of the old Charles 
River valley main sewer will be carried to the Ward Street station 
and discharged through the High-level Sewer. 

Upon the completion of the above-mentioned work all the sewage 
of the South Metropolitan System will be delivered into the High- 
level Sewer for disposal at the outlets off Nut Island, with the ex- 
ception of the sewage of small districts in Dorchester and Milton, 
included in the Neponset River valley system. The areas of these 
districts are too low for sewage to be delivered into the High-level 
Sewer without pumping, and arrangements for the disposal of the 
sewage from these sections through the Boston Main Drainage Works 
will continue to be made with the city of Boston. 

All the foregoing work of construction upon the South Metro- 
politan System has been carried on by day labor under the immediate 
direction of the engineers and foremen of the maintenance depart- 
ment. 

The two Allis engines in the Ward Street pumping station have 
been in regular operation for more than a year past, but from time 
to time various modifications and changes have been made, as found 
essential to satisfy the rigorous tests under the contract for their 
construction. The trial tests of these engines have therefore not yet 
been made, and the final payments under the contract have yet to 
be adjusted. 

(3) Settlements for Real Estate. 

Since January 1, 1905, settlements have been effected on account 
of the takings made in the North Metropolitan District in 2 cases, 
involving a payment of $575 ; and in cases in the South Metro- 
politan District 6 settlements have been effected, under which pay- 
ments have been made amounting to $2,178.62. 

Of the 8 sewerage settlements, 4 were on account of the sower 
extension to Brookline, 2 on account of the extension of the sower 
in Cambridge for Belmont, 2 on account of the High-level Sewor, 1 
in Quincy and 1 in Milton. 
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Summary of Land SeUIemenUfor ike Tear 1905. 



Arm in 
Acres. 



PaymentB. 



North Metropolitan District. \ 

Cambridge, | .087 



Total, 

South Metropolitan District, 



Milton, 

Newton, 

Qoincy, 



Total, 
Aggregate, 



.087 



.741 

1.070 

.364 



2.175 
2.263 



1 
4 

1 



1575 00 



$575 00 



$380 08 

1,473 54 

325 00 



$2,178 62 
$2,753 62 



(4) North Metropolitan System — Maintenance. 

The North Metropolitan System required the maintenance of 
58.004 miles of main sewers, with which are connected 573.57 miles 
of local sewers, the number of connections with the Metropolitan 
System being 583. 

Of the municipalities belonging to this system, the Deer Island 
district of Boston, Winthrop, Maiden, Melrose, Medford, Winches- 
ter, Wobum, Stoneham, Arlington, Belmont, Wakefield and Revere 
maintain separate sewers, the East Boston and Charlestown districts 
of Boston, Everett, Cambridge, Somerville and Chelsea have both 
separate and combined sewers. 

Four pumping stations are maintained for this system, the Alewife 
Brook pumping station at Somerville, the East Boston pumping 
station, the Charlestown pumping station and the Deer Island pump- 
ing station. 

There have been pumped at the Alewife Brook pumping station 
3,234,000 gallons of sewage per day, with an average lift of 13.13 
feet, at a cost of $0,340 per million gallons per foot lift;ed ; at the 
Charlestown station 29,900,000 gallons per day, 7.85 feet lift, at a 
cost of $0,154 per million gallons per foot; at the East Boston 
station 52,400,000 gallons per day, 16.23 feet lift, at a cost of 
$0,060 per million gallons per foot ; and at the Deer Island station 
54^400,000 gallons per day, 10.63 feet lift, at a cost of $0,087 per 
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million gallons per foot lifted. The cost of pumping per million 
gallons has been considerably reduced from the cost in the preced- 
ing years. The number of gallons of sewage discharged at the out- 
fall in Boston harbor is represented by the number of gallons of 
sewage pumped at the Deer Island station. Owing to the unusually 
dry season, the amounts pumped showed a decrease from the pre- 
ceding year varying at the different stations from 3.9 per cent, to 
8.8 per cent. 

Taking the estimated population of the district contributing sew- 
age, the amount of sewage discharged averaged 144 gallons per day 
for each person ; but this amount represents a considerable quantity 
of rain water received in the sewers, as not all of the local sewers 
were restricted to the admission of sewage proper only. 

During the year 12 public and 26 special connections with local 
sewers have been made, giving a total addition of 48.81 miles of 
connecting sewers. 

It was found that the action of the sea had caused the removal of 
a portion of the embankment placed over the outfall sewer running 
from Deer Island, and consequently a considerable amount of ripitip 
has been deposited upon the embankment in order to prevent 
further encroachment. 

The new main sewer, built in the years 1900 and 1901 to receive 
the sewage of the town of Wakefield, was extended only to a point 
in the city of Maiden near Barrett's Pond, where it was connected 
with the original Metropolitan main sewer, it being deemed that 
for a series of years the original sewer had a sufficient capacity from 
this point to discharge the contents of both sewers. During the past 
year the Metropolitan sewer below Barrett's Pond became at times 
surcharged, and considerable overflows of sewage resulted. It is 
now necessary to continue the Wakefield sewer to tide water, and 
authorization therefor, at an estimated cost of $55,000, has been 
sought from the Legislature. 

The cost of maintenance of the North Metropolitan System during 
the past year was $117,517.07. 

(5) South Metropolitan System — Maintenance. 
In the South Metropolitan System there are maintained 38.121 
miles of main sewers, with which are connected 439.74 miles of local 
sewers, having 100 connections with the Metropolitan Syst^xsi. 
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Newton, Watertown, Waltham, Hyde Park, Dedham, the West 
Roxbury district of Boston and Quincy maintain separate sewers, 
and the Back Bay, Brighton and Dorchester districts of Boston, 
Brookline and Milton maintain both separate and combined sewers. 

There are maintained for this system the Ward Street pumping 
station, the Quincy pumping station and the screen-house at Nut 
Island. 

The Ward Street pumping station, which was first put into opera- 
tion near the end of the preceding year, has since been in constant 
service. The pumping engines, though put to regular use, have been 
subject to tests and modifications by the contractors prior to their 
final test for acceptance, which has not yet been made. 

There have been pumped at the Ward Street station an average of 
20,940,000 gallons per day, with an average lift of 40.26 feet, at a 
cost of $0,066 per million gallons per foot lifted ; and at the Quincy 
station 3,180,000 gallons, 32.18 feet lift, at an average cost of $0.17 
per million gallons per foot lifted. 

An average of 25,000,000 gallons of sewage has passed daily 
through the screens at the Nut Island screen-house, and been dis- 
charged from the outfalls into the outer harbor. The maximum 
discharge per day has been 78,000,000 gallons, which occurred 
during a heavy storm. The sewage discharged averages 160 gallons 
per day per person of the estimated number contributing sewage in 
the district. 

An examination by divers of the bed of the harbor near the out- 
lets has failed to reveal deposits of any kind, and, upon careful 
investigations of the shores of both mainland and islands in the 
vicinity, few if any traces of sewer deposits have been found. 

The sewage required to be pumped by the Quincy station has 
reached the proper capacity of the present engines. The flow re- 
ceived during periods of storms already exceeds the capacity of the 
larger of the two pumping engines, so that serious consequences 
might ensue from the breaking down of either of them. The Board 
has accordingly determined to supply an additional engine for this 
station. 

The expenditures for maintenance for the past year were $146,- 
076.06. 

It is expected that, inasmuch as early in the current year the 
sewage of the Huntington Avenue section of the Charles River valley 
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district in Boston will be received into the High-level Sewer, there- 
after no rental will be payable to the city of Boston on account of the 
discharge, through the Boston Main Drainage Works, of sewage of 
the South Metropolitan District, except that coming from the com- 
paratively small low area in Dorchester and Milton. 

Vn. SEWERAGE WORKS — FINANCIAL STATEMENT. 

The Metropolitan sewerage loans for the construction of the Sew- 
erage Works of the North Metropolitan System have amounted to 
$6,105,865.73, to which are added receipts from various sources 
amounting to $17,153.40. The amount of expenditures approved 
by the Board for payment for the year 1905 was $2,260.65, and 
the total amount of expenditures approved to January 1, 1906, 
was $6,088,830.56. The balance on hand January 1, 1906, was 
$34,188.57. 

The loans for the construction of the various parts of the South 
Metropolitan System have amounted to $7,692,046.27. The receipts 
applicable to the loan fund have been $6,622.27. The amount of 
expenditures approved for payment in the year 1905 was $43,780.19. 
The total amount of expenditures approved for payment from the 
beginning of the works has been $7,624,042.66. The oalance on 
hand for the South Metropolitan System on January 1, 1906, was 
$74,625.88. 

The bonds issued on account of the loans have been for varying 
periods, not exceeding forty years, and bear interest at the rate of 3 
per cent, and 3^ per cent. The premiums received on account of 
the sale of bonds on the North Metropolitan System have amounted 
to $173,819.15, and those received on account of the South Metro- 
politan System have amounted to $389,374.53. 

The amount expended for maintenance of the North Metropoli- 
tan System in the year 1905 was $117,517.07, and for the South 
Metropolitan System $146,076.06, a total for both systems of 
$263,593.13. 

The assessments made to meet interest, sinking fund require- 
ments, and maintenance and operation of the North Metropolitan 
System amounted in the year 1905 to $378,507.29, and the assess- 
ments for the South Metropolitan System amounted to $441,566.78. 

The following is a detailed financial statement regarding the 
Metropolitan Sewerage Works : — 
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(1) Metropolitan Sewerage Loans, Receipts and Payments. 
The loans for the construction of the Metropolitan Sewerage 
Works, the receipts which are added to the proceeds of these loans, 
and the expenditures for construction have been as follows : — 

(a) North Metropolitan System. 

Loans under various acts of the Legislature (given in detail in 

report for the year 1901) 16,605,866 73 

Loans under chapters 242, 336 and 399, Acts of 1903, . . . 500,000 00 
Proceeds from sales of property and from other sources to Decem- 
ber 31, 1905 17,153 40 



(6,123,019 13 
Amount approved by the Metropolitan Sewerage Commission and 
the Metropolitan Water and Sewerage Board for payment to 
December 31, 1905 (of which f 2,260.66 is for the year 1905), . 6,088,830 56 

Balance, North Metropolitan System, January 1, 1906, . . (34,188 57 

(6) South Metropolitan System. 
Charles River Valley Sewer, 
Loans under the Acts of the years 1889 and 1900, . - (800,046 27 

Amount approved by the Metropolitan Sewerage 
Commission for payment to December 31, 1905, . $800,046 27 

Neponset River Valley Sewer, 
Loans under various acts of the Legislature (given 

in detail in report for the year 1901), ... - 900,000 00 

Loan, chapter 315, Acts of 1903, .... - 4,000 00 

Proceeds from pumping ground water, ... - 109 50 

Amount approved by the Metropolitan Sewerage 

Commission and the Metropolitan Water and 

Sewerage Board for payment to December 31, 1905 

(of which (2,269.64 is for the year 1906), , . 906,783 80 

High-level Sewer, 
Loan under chapter 424 of the Acts of 1899, original 

loan, - 4,600,000 00 

Loan, chapter 356 of the Acts of 1903, ... - 996,000 00 

Loans, chapters 230 and 246 of the Acts of 1904, . - 392,000 00 

Proceeds from sales of property and other sources 

to December 31, 1905 (of which $644.28 is for the 

year 1905), - 6,512 77 

Jmounes carried forward, f 1 J05,780 07 (7,698,668 64 
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Amounts brought forward^ • 



. $1,706,780 07 $7,698,668 54 



Amount approved by the Metropolitan Sewerage 
Commission and the Metropolitan Water and 
Sewerage Board for payment to December 31, 1906 
(of which f41,610.65 is for the year 1905), . . 6,918,262 59 



7,624,042 66 



Balance, South Metropolitan System, January 1, 

1906, $74,626 88 

(2) Issues of Metropolitan Sewerage Loan Bonds. 
The Treasurer of the Commonwealth, under the authority of the 
successive statutes, has from time to time issued bonds designated 
" Metropolitan Sewerage Loan," as follows : — 



Metropolitan Sewer Loans, North System. 
Bonds issued. 



Datb of Sale. 



Amoant 

of Bonds 

Bold. 


Rate of In- 
terest (per 
cent.). 


Price 
received. 


Date dne. 


Preminm. 


$600,000 




102.40 


Jan. 


1, 1080, 


$12,000 00 


600,000 




108.02 


Jan. 


1, 1980, 


16,100 00 


600,000 




108.62 


Jan. 


1. 1980, 


18,100 00 


600,000 




102.827 


Jan. 


1, 1930, 


11,686 GO 


200,000 




108. 


Jan. 


1, 1930, 


6,000 00 


60,000 




104. 


Jan. 


1, 1980, 


1 


800,000 




104. 


Jan. 


1.1930, 


[ 86,130 801 


18,000 




104. 


Jan. 


1. 1930. 


J 


86,000 




100. 


Jan. 


1, 1930, 


- 


20,000 




100. 


Jan. 


1,1930. 


- 


60,000 




101. 


Jan. 


1, 1980, 


600 00 


436,000 




101.60 


Jan. 


1, 1930. 


1- 11,060 001 


160,000 




101.60 


Jan. 


1,1930, 


160,000 


8 


101.60 


Jan. 


1, 1930. 




3,000 


8 


100.60 


Jan. 


1,1930, 


16 00 


200,000 


3 


100. 


Jan. 


1,1980, 


- 


36.000 


8 


100.60 


Jan. 


1, 1930, 


176 00 


26,000 


3 


100.60 


Jan. 


1.1930, 


126 00 


20,000 




101. 


Jan. 


1, 1980. 


200 00 


6,000 




100.60 


Jan. 


1, 1930. 


26 00 


400,000 




100.26 


Jan. 


1,1930, 


1,000 00 


94,000 




100.26 


Jan. 


1, 1980, 


286 00 


464,000 




100. 


Jan. 


1,1980. 


- 


4,000 




100. 


Jan. 


1, 1930, 


- 


1,000 




100. 


Jan. 


1,1930, 


- 


16,000 




100. 


Jan. 


1. 1930, 


- 


10,000 




100. 


Jan. 


1. 1930, 


- 


6,000 




100. 


Jan. 


1. 1980, 


- 


800,000 


8 


100. 


Jan. 


1. 1980, 


- 


80.000 


8 


100. 


Jan. 


1, 1980, 


- 



Apr. 2, 1890, 
Apr. 2, 1890. 
Apr. 2. 1890, 
Apr. 2, 1890, 
Apr., 1890, 
Feb., 1891, 
Mar., 1891, 
Mar., 1891, 
Jan., 1892. 
Feb., 1892. 
Mar., 1892, 
Jane, 1892, 
July, 1892, 
Ang., 1892, 
Nov., 1892, 
Nov.. 1892. 
Jan., 1893, 
Jan., 1893. 
Feb., 1898, 
Feb., 1898, 
Feb., 1893, 
Mar., 1898, 
May 1,1894, 
Oct.. 1894, 
Oct., 1894, 
Nov., 1894, 
Nov., 1894, 
Dee., 1894, 
Apr., 1896, 
Dec., 1896, 
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Metropolitan Sbwer Loans, North System — Concluded. 
Bonds issued — Concluded. 





Amoant 


Rate of Id. 


Priee 
reeeWed. 






Datk of 8al». 


of Bonds 
■old. 


tereet (per 
eent.). 


Date due. 


Premiom. 


Jane, 1807 


$70,000 


9>i 


106.248 


Jan. 1.1930. 


j $6,084 80i 


June, 1897, 












10,000 


8>i 


106.248 


Jan. 1,1930. 


Apr., 1898, 












5,000 


8 


100. 


Jan. 1.1980. 


1 


Jane, 1898, 












166.000 


8>i 


100. 


Jan. 1,1930, 


\ 22.843 751 


Jane, 1898, 












60,000 


8>i 


100. 


Jan. 1.1930, 


J 


Apr., 1900, 












266,000 


8 


108.948 


Jan. 1,1980, 


10.462 20 


May. 1903, 












200,000 


. 8>i 


104.9797 


Jan. 1,1980, 


9,969 40 


May. 1903. 












60,000 


t^ 


106.2424 


Jan. 1.1948, 


3.121 20 


Jnly. 1903, 












260,000 


*H 


104.419 


Jnly 1.1948. 


11,047 60 














$6,096,000 


$173,819 15 



Metropoutan Sewer Loans, South System. 
Bonds issued. 



Dati or Sals. 


AmouDt 
of Bdbdii 


EUee of Iq- 

terett (par 
cent.). 


Price 
received. 


Date due. 


Prdintum, 


Apr,, 


1S90. . . . , , 


iioo^ooo 


3 


103* 


Jan. I,19a0, 


$3,000 00 


Apr,, 


1890. 










400,000 


a 


103. 


Jan. 1, 19g<^, 


12,000 00 


M*F. 


im, . 










300.000 


3 


104. 


Jan. 1, 10^. 


12,000 00 


AngH 


im. 










S00.000 


3 


10D.5S5 


Mar. 1, 1035, 


1,755 00 


Feb,, 


1S»6, 










W.000 


3 


100. 


Mar. t, 1035, 


- 


D*o.. 


laes. 










135,000 


3 


100. 


Mar. 1, 1995, 


- 


Dec., 


IBQft, 










15.{)00 


a 


100, 


Mar, T, 1035. 


* 


June, 


iS9T. 










300^000 


3J^ 


106 98 


Mar, 1, 1935, 


20,040 OO' 


Jane, 


\m. 










35,000 


3M 


100. 


Mai-. 1, 1035, 


4M9 00 1 


JtiDe, 


itw, 










^,000 


3 


100,6* 


Mar. I/ltSd, 


160 00 


June, 


ISflfl. 










l.ODO.OOO 


8 


100.64 


July ], 1930, 


0,400 00 


Bept. 


IMO, 










10.000 


3 


100.70 


July 1. IfliSg, 


79 00 


e«pt. 


1900, 










012 


3 


100. 


Jaly 1,1930, 


' 


Apr., 


1901, 










40,000 


3 


100.015 


Mar. 1, 1936, 


366 00 


Bflpt. 


l&Ol, 










2,000,000 


S)i 


106.71 


July 1. 1040, 


134,200 00 


Sept. 


100^, 










14,000 


3 


100. 


July 1, 1930, 


- 


S«pt. 


1M2, 










500,000 


S^ 


107*243 


jQly 1,1940. 


38,216 00 


B«pt. 


W02, 










150,000 


&K 


107.330fi 


July 1, 1940, 


10,SS9 26 


Dec., 


1902. 










aoo,Doo 


3K 


107 JS 


July 1, tOlO, 


16,680 00 


Feb.. 


1903, . 










100,000 


83« 


ioa,25 


July I, 1940, 


H,230 66 1 


Apr,, 


IMS. 










100,000 


SH 


106.76 


July 1, 1040, 


6,150 00 


Apr.. 


1903, 










1T&,000 


a>£ 


106.75 


Jaly 1, 1940, 


11,S12 50 


Apr.. 


l&ttS. 










203,000 


3>C 


106.75 


July 1, 1040, 


13,702 50 


Apr., 


1903. 










35,000 


8>i 


loa.494 


Jqly 1, 1040, 


1,023 60 


Apr., 


19013, 










133.000 


B>i 


105,9364 


Jqly 1, 1940, 


7,895 42 


May, 


iBOtt, 










9*8,000 


3>i 


10B.242I 


Jan, 1, 1043, 


£2,174 31 


May. 


]90a. 










4,000 


SK 


109.5453 


Mar. 1. 1035, 


221 81 


July. 


1904, 










9013,000 


3K 


iM.flsg 


July 1, 1044, 


10,321 68 














$7,703.»ia 


$880,374 6a 



1 Beadjaatment of TreaaareT. 
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(3) Metropolitan Sewerage Loans Sinking Fund. 

Under authority of chapter 122 of the Acts of 1899, and section 
14 of chapter 424 of the Acts of 1899, the Treasurer of the Com- 
monwealth was required to consolidate the sinking funds of all the 
Metropolitan sewerage loans into one fund, to be known as the 
Metropolitan Sewerage Loans Sinking Fund. The Board received, 
during the year, from rentals and from other sources, to be applied 
to the sinking fund, $75. 

The sinking fund established has amounted at the end of each year 
to sums as follows : — 



December 31, 1899, 
December 31, 1900, 
December 31, 1901, 
December 31, 1902, 



1361,416 59 
454,620 57 
545,668 26 
636,084 04 



December 31, 1903, 
December 31, 1904, 
December 31, 1905, 



$754,690 41 

878,557 12 

1,008,724 95 



(4) Annual Appropriations, Receipts and Expenditures. 

The annual appropriations for the maintenance of the Metropoli- 
tan Sewerage Works, the receipts of the Board which are added to 
the appropriations for maintenance, and the expenditures for main- 
tenance for the year ending December 31, 1905, have been as 
follows : — 

North Metropolitan System. 

Balance January 1, 1905, 121,593 22 

Appropriation under chapter 215 of the Acts of 1905, » . . 127,000 00 
Receipts frona pumping and from other sources, .... 1,821 00 

1150,414 22 
Amount approved by the Board for payment, 117,517 07 

Balance January 1, 1906, f 32,897 15 

South Metropolitan System, 

Balance January 1, 1905, 1410 48 

Appropriation under chapter 214 of the Acts of 1905, . . . 144,920 00 
Receipts from sales of property, from pumping and from other 
sources, 885 57 

1146,216 05 
Amount approved by the Board for payment, 146,076 06 

Balance January 1, 1906, VSJ^ ^'^ 
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(5) Annual Assessments. 
Assessments for the year, amounting to $378,507.29 for the North 
Metropolitan System and to $441,566.78 for the South Metropolitan 
System, were required for the payment of interest and sinking fund 
requirements and the cost of maintenance and operation of works. 
The requirements for the North Metropolitan System were: for 
interest, $195,409.32; for the sinking fund, $51,807.19; and for 
maintenance, $131,290.78. For the South Metropolitan System 
the requirements were : for interest, $248,235.92 ; for the sinking 
fund, $45,729.02 ; and for maintenance, $147,601.84. These assess- 
ments were made upon the cities and towns in the respective dis- 
tricts in accordance with the ratios determined by the Apportionment 
Commissioners under chapter 439 of the Acts of the year 1889 and 
chapter 224 of the Acts of the year 1899, and were as follows : — 



North Metropolitan Setoerage System. 



Arlington, 
Belmont, . 
Boston, . 
Cambridge, 
Chelsea, . 
Everett, . 
Lexington, 
Maiden, . 
Medf ord, . 
Melrose, . 



Boston, . 
Brookline, 
Dedham,' 
Hyde Park, 
Milton, . 
Newton, . 



18,820 12 


Somerville, 


4,769 69 


Stoneham, 


66,616 40 


Wakefield, 


89,841 00 


Winchester, 


26,166 16 


Winthrop, 


18,889 74 


Wobum, . 


2,649 18 


Revere, . 


29,709 46 




18,421 41 


Total, 


12,077 04 




i Metropolitan 


\ Sewerage Sy 


f 186,191 56 


Qnincy, . 


75,288 19 


Waltham, 


11,116 08 


Watertown, 


16,847 41 




19,637 96 


Total, 


68,797 61 





(61,858 10 


6,106 06 


7,866 80 


7,944 84 


6,159 96 


11,024 87 


12,698 48 


$378,607 29 



128,586 71 
27,997 80 
13,604 46 

9441,566 78 



1 EzelasWe of Westwood. 



(6) EXPENDITUBES FOR THE DIFFERENT WORKS. 

The following is a summary of the expenditures made in the 
various operations for the different works : — 
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Construction. 


For Year ending 
December 31, 1905. 


Prom Beginning of Work 
to December 31, 1905. 


ITorth Metropolitan System. 
Original ■ystem, main line and branches, 

Lexington branch, 

Everett branch, 

Wakefield branch, 

Chelsea and Everett onUete, . . . . 

Wakefield branch ezteneion 

Revere ezteneion, 

Belmont ezteneion, 


$200 00 
187 20 

1,271 08 
602 37 


$6,883,932 67 
68,685 16 
54,877 12 
35,098 29 
11,574 10 
71,216 41 
190,070 97 
215,722 79 
57,158 06 


Total N»rth Metropolitan Syatem, . 


$2,260 65 

$50 00 
8,219 64 

41,510 66 


$6,088,880 66 


South Metropolitan System, 
Charlee River valley sewer, nudn line, . 
Neponeet River valley eewer, main line, . 
Brookline branch, 


$800,046 27 
$866,596 66 
89,138 14 

_ OAR 7Q4 on 


High-level Sewer, 


5,918,262 59 


Total Booth MetropoUtan Syetem, . 


43,780 19 
$46,040 84 


$7,624,042 66 


Total for conetrnction, both eyetems, 


$13,712,873 22 



Maintenance. 


For Year ending 
December 31, 1906. 


From Beginning 

of Work to 

December 81, 1905. 


North Metropolitan System 

South Metropolitan System 


$117,617 07 
146,076 06 


$1,012,779 47 
936,356 38 




$263,598 13 


$1,940,135 80 



(7) Detailed Financial Statement. 
The Board herewith presents, in accordance with the Metropolitan 
Sewerage Acts, an abstract of the expenditures and disbursements, 
receipts, assets and habilities for the year ending December 31, 
1905 : — 

(a) Expenditures and Disbursements. 



Qknbral Chabactkr of Expbnditdbes. 



For Tear ending 

December 81, 

1905. 



North Metropolitan System — Construction, 
Engineers, inspectors, rodmen, laborers and others, . 
Postage, telephone and telegrams, .... 
Brick, cement, lumber and other field supplies, . 

Amount carried forward^, 



922 00 

1 76 

796 12 



^\^ ^ 
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OSHBmAL CB4SACTBB OF EZPBIIDITUSM. 



For Year ending 

December 31, 

1906. 



Amount brought forward^ 

Norih Metropolitan System — Construction — Concladed. 
Contracts : — 
Chelsea and Everett Outlets : — 

H. A. Hanscom & Co., Sect. 56, 

Revere Extension : — 

Charles A. Haskin, Sect 61, 

Land takings, purchase and recording, 

Total, . 

South Metropolitan System — Construction. 
Neponset River Valley Sewer :-r- 

Experts and appraisers, 

Brook line branch : — 

Carriage hire, 

Experts and appraisers, 

Land takings, purchase and recording, .... 

Total, 

High-level Sewer : — 

Secretary, 

Clerical services, 

Engineers, inspectors, rodmen, laborers and others. 
Carriage hire and travelling expenses, . . . . . 

Rent of office, Ashburton Place, 

Teaming and express, 

Brick, cement, lumber and other field supplies, . 

Tools and repairs of same, 

Contracts : — 

Hiram W. Phillips, Sect. 43, 

Lockwood Manufacturing Co., Sect. 44, . 

Woodbury & Leighton Co., Sect. 44, 

E. W. & J. J. Everson, Sect. 66, 

E. W. Everson & Co., Sect. 75 (part) 

Lockwood Manufacturing Co., Sect. 77, . 

Land takings, purchase and recording, 

Experts and appraisers, 

Legal services, 

Claims and allowances on contracts, 

Water rates and connections, 

Total 

North Metropolitan System — Maintenance, 
Administration : — 
Commissioners, secretary and assistants, .... 
Postage, printing, stationery and office supplies. 
Rent, telephone, heating, lighting and care of offices. 
Miscellaneous expenses, 

Amount carried forward^ . . * . 



1819 88 



200 00 

638 40 
602 37 



(2,260 65 



(50 00 

15 00 

675 00 

1,529 54 



$2,269 54 



1175 00 

295 00 

15,139 48 

141 00 

333 33 

22 00 

6,267 85 

13 45 

9,705 23 

1,678 80 

1,500 00 

950 00 

1,000 00 

1,929 30 

757 71 

225 00 

31 50 

1,250 00 

96 00 



(41,510 65 



(5,058 34 

650 86 

1,671 08 

102 14 



(7,382 42 
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GbNBSAL CHABAOTBR of EXFBNDITT7SS8. 



For Year ending 

December 31, 

1905. 



Amount brought forward^ 



North Metropolitan System — Maintenarice — Concluded. 
General superintendence : — 

Engineer and assistants, 

Postage, printing, stationery and office supplies. 

Rent, telephone, heating, lighting and care of offices, 

Miscellaneous expenses, 

Deer Island pumping station : — 

Labor, 

Coal 

Oil and waste, 

Water, 

Packing, 

Repairs and renewi^ls, 

Telephones and office supplies, 

Miscellaneous supplies and expenses, .... 
East Boston pumping station : — 

Labor, 

Coal, 

Oil and waste, 

Water, 

Packing, . . . . , 

Repairs and renewals, 

Telephones and office supplies, . 

Miscellaneous supplies and expenses, .... 
Charlestown pumping station : — 

Labor, 

Coal, 

Oil and waste, 

Water, 

Packing, 

Repairs and renewals, 

Telephones and office supplies, 

Miscellaneous supplies and expenses, .... 
Alewife Brook pumping station : — 

Labor, 

Coal 

Oil and waste, 

Water, 

Packing, 

Repairs and renewals, 

Telephones and office supplies, 

Miscellaneous supplies and expenses, .... 
Sewer lines, labor, 

Supplies and expenses 

Horses, vehicles and stable account, 



Total, 



South Metropolitan System — Maintenance. 
Administration : — 
Commissioners, secretary and assistants, . 
Postage, printing, stationery and office supplies, 
Rent, telephone, heating, lighting and care of building, 
Miscellaneous expenses, 



17,382 42 



10,629 23 

993 99 

3,606 76 

194 20 

11,383 41 

6,621 97 

328 21 

1,025 47 

809 28 

664 88 

243 06 

1,243 68 

10,802 61 

7,367 69 

361 88 

1.066 60 
72 37 

486 82 
148 93 
683 12 

10,743 81 
3,316 97 
291 86 
406 60 
182 06 
339 63 
217 43 
1.971 14 

8,807 79 

1,382 17 

147 79 

160 48 

41 66 

70 66 

160 79 

162 12 

21,629 06 

6.067 81 
3,762 29 



Amount carried forward. 



V 



1117,617 07 



16,710 00 

636 66 

1,161 78 

1^265 8Q 



^;V\A^J». 
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GiNBrnAL Chasaotbr or Expbnditurks. 



For Year ending 

December 31, 

1905. 



Amount brought forward. 



South Metropolitan System — Maintenance — Concluded. 
General superintendence : — 

En^neer and assistants, 

Postage, printing, stationery and office supplies, 

Rent, telephone, heating, lighting and care of offices. 

Miscellaneous expenses, 

Sewer lines, labor, 

Supplies and expenses, 

City of Boston, for pumping and interest, .... 

Horses, vehicles and stable account, 

Quincy pumping station : — 

Labor, 

Coal 

Oil and waste, 

Water, 

Packing, 

Repairs and renewals, 

Telephones and office supplies, 

Miscellaneous supplies and expenses, .... 

City of Boston, for discharge of sewage, .... 
Wara Street pumping station ; — 

Labor, 

Coal, 

Oil and waste, 

Water, 

Packing, 

Repairs and renewals, 

Telephones and office supplies, 

Miscellaneous supplies and expenses, .... 
Nut Island screen -house : — 

Labor, 

Coal, 

Oil and waste, 

Packing, 

Telephones and office supplies, 

Miscellaneous supplies and expenses, .... 

Water 

Repairs and renewals, . * 



Total, 



(8,754 08 



4,260 91 


363 23 


661 90 


119 45 


9,949 36 


1,834 29 


72,318 86 


2,230 18 


4,244 24 


1,680 00 


47 40 


329 96 


42 23 


166 81 


122 68 


1,878 46 


622 21 


14,463 34 


8,199 80 


878 19 


1,117 20 


98 81 


247 68 


239 10 


4,488 40 


4,632 99 


920 60 


61 46 


9 68 


223 16 


899 88 


106 92 


3 84 


(146,076 06 



(b) Receipts. 
The receipts from the sales of property, from rents and from 
other sources, have been credited as follows : — 
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Account. 


For Year ending 

December 81, 

1905. 


From Beginning of 

Work to December 

81, 1905. 


North Metropolitan System — construction, . 
South Metropolitan System — construction, . 
North Metropolitan System — maintenance. 
South Metropolitan System — maintenance. 
Metropolitan Sewerage Loans Sinking Fund, 


f 129 87 
644 28 

1,821 00 

886 57 

76 00 


f 17,163 40 

6,622 27 

7,176 63 

1,027 43 

836 20 


Totals, 


$3,666 72 


$32,814 83 



. (c) Assets. 
The following is an abstract of the assets of the Sewerage Works, 
a complete schedule of which is kept on file in the office of the 
Board : — 

Office furniture, fixtures and supplies; engineering and scientific instruments 
and supplies; horses, vehicles, field machinery, etc.; machinery, tools and 
other appliances and supplies ; real estate connected with works not com- 
pleted ; completed works, including real estate connected therewith. 

(cZ) Liabilities. 

There are liabilities as follows : — 

Current bills unpaid, $6,460 24 

Due on monthly pay rolls, 610 66 



$7,070 79 



Amounts on Monthly EstimcUes^ not due until Completion of Contracts or until 

Claims are settled. 



Kamb. 


Work. 


Amount. 


High-level Sewer: — 

J. W. Bustin & Co 

National Contracting Co,, 
E. W. Everson & Co., . 
Allis-Chalmers Co , 


Sect. 57, reserved for repairs. 
Sect. 73, contract abandoned. 
Sect. 75, . . . . 
Sect. 77, .... 


$100 00 

6,516 17 

1,000 00 

61,000 00 




$67,616 17 



On the claims of the following it is impossible to state the amounts 
due for land and other damages, as no sums have been agreed upon, 



6r> METROPOLITAN WATER [Pub. Doc. 

and suits are now pending in the courts for the determination of 
most of them : — 

Holj'hood Cemetery Association, Boston Elevated Railway Com- 
pany, Boston & Maine Railroad, Mary Rohan, Mary E. Connolly, 
National Contracting Company, Jacob M. Mason, Martin Dings, 
Anna L. Dunican, Emma Dings, Carrie S. Urquhart, N. Jefferson 
Urquhart, Edwin N. Urquhart, Mary Doherty, Mary E. Doherty, 
Richard Jones, James Doherty, Michael Niland, Fred W. Baker, 
Catherine A. Baker, Walter J. Baker, Freda E. Baker. 

VIII. CONSUMPTION OF WATER. 

The average daily quantity of water consumed in the cities and 
towns supplied by the Metropolitan Water Works during the year 
was 118,398,000 gallons, an increase of 3,489,000 gallons per day 
over that of the preceding year. The consumption during the year 
was 131.2 gallons per inhabitant per day, as against 129.4 gallons^ 
in the preceding year. The increase seems to have occurred almost 
entirely in the southern high-service district and in the northern 
and southern extra high-service districts, the last comprising the 
highest portions of West Roxbury and Milton. The maximum con- 
sumption of water in winter occurs when the temperature is lowest, 
and the summer maximum, though less than that of the winter, is 
reached during periods of drought. 

The measurement of the water supplied to each municipality in 
the District, which the Board has been able to make by the use of the 
Venturi meters, has shown results similar to those reported for the 
preceding year. An examination of the tables, giving the amounts 
of water consumed by the different municipalities in different months 
of the year and hours of the day, shows conclusively the absolute 
waste which occurs in many parts of the District. It is noticeable 
that the tables show in the coldest weather of the year a rate of con- 
sumption between the hours of 1 and 4 in the morning abnormally 
high, although during these hours but very small quantities of water 
are used for any legitimate purposes. The waste is shown to occur 

^ The oonsmnption per capita as stated in last year's report was less than the amount 
here given, as the estimate of population was found too large, and has been corrected by 
the recent census. 

The figures of consumption given here are for all of the water delivered from the 
various sources of supply, and they slightly exceed the figures of the quantity of water 
delivered to the different municipalities as measured by the Venturi meters. 
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not only from allowing the water to run continuously in the coldest 
season in order to avoid the freezing of the pipes, but also from 
defective fixtures in houses, and leakages in the local systems. It is 
estimated that one-half of the increase in the consumption of water 
during the past year over that of the preceding year is attributable 
to the increase in the amount of leakage and waste, and not to the 
growth of population or necessary uses. 

In its preliminary report made to the Legislature at the beginning 
of the present year the Board called especial attention to the desir- 
ability of legislation for the prevention of waste and excessive use 
of water, and advised that, for the purpose of promoting this end, 
further change should be made in the basis of assessments. Its re- 
port upon this subject was as follows : — 

The time not only when certain impending expenditures will be required, 
but also when the District will be called upon to seek additional sources of 
water supply, are both dependent upon the rate of consumption of water in 
the various municipalities of the Metropolitan Water District. 

In the year 1894, when the State Board of Health made its report, the 
average rate of consumption per capita in the municipalities now constitut- 
ing the District was 88 gallons per day ; and it was estimated that an aver- 
age quantity of 100 gallons per capita as a rate of consumption would be 
required in the year 1920, and this amount was the assumed rate for the 
succeeding years, so that 100 gallons per capita per day was the quantity 
declared proper to be used in estimating the requirements of the succeeding 
thirty years. It was upon this basis that the calculations as to the capacity 
required and the time for which the works recommended would be suflScient 
were made. 

The average rate of 100 gallons per capita per day was actually reached 
in the year 1896 ; and in the year 1905 the average rate in the District was 
129 gallons per capita, and in the city of Boston the rate of consumption 
reached the amount of 151 gallons. 

The Board is still of the opinion, from the careful investigations which 
have been made, that 100 gallons per capita per day are ample, and indeed 
more than ample, for all the proper needs of the District, and that it is both 
possible and practicable to prevent the unnecessary use and waste which 
make up the excess. 

In the lack of further legislation, the remedy for the over-consumption 
lies with the local authorities of the various municipalities of the District. 

In the year 1904 the Legislature changed in part the basis upon which 
the assessments upon the various cities and towns were fixed. It^^s&'^x^^- 
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Tided that, beg'mniDg with the year 1906, assessments should be made in 
the cities and towns other than Boston, one- third in proportion to their 
respective valaations, and two-thirds in proportion to the quantity of water 
respectively consumed by them, the Legislature of that year substituting, so 
far as these cities and towns were concerned, consumption as an element of 
assessment instead of population. The assessment of the city of Boston 
remained as originally fixed, being based upon the proportion which its 
valuation bears to the total valuation of the District. 

It is believed by the Board that the time has come when the principle of 
consumption should be made an element in the assessment of Boston, as 
well as in the assessments payable by the other cities and towns. The 
reason why a certain discrimination was made in the original act against 
the city of Boston, because the act provided that the works of water supply 
of that city should be taken and paid for, has now lost much of its force. 

It is believed that making consumption an important element in the ques- 
tion of assessment will not only tend to decrease the consumption in the 
city of Boston, but prove the most effective means of postponing the large 
expenditures which may be required in the future. Although the act of the 
year 1904 takes effect in the current year, the good results which have come 
from the enactment of the statute have been already seen in the movements 
which have been begun in several of the municipalities, looking to the in- 
troduction of meters, and a more rigorous inspection in the interest of de- 
creasing the yearly assessments. 

The application of meters and more careful inspection are greatly to be 
desired, and it is far preferable that these should be supplied by the action 
of the local authorities than compelled by general legislation. 

The Board urges not only the desirability of general legislation, 
but also urges upon the various municipalities of the District the 
adoption of measures, through the introduction of meters, rigorous 
inspection or otherwise, which shall tend to decrease the unneces- 
sary consumption, and to save unnecessary burdens which fall not 
only upon the people of the District itself, but, in case of uncalled- 
.for extensions of works, upon residents of other portions of the 
Commonwealth, whose lands are taken, whose other properties are 
affected in value, and whose business interests are impaired. 

IX. ELECTROLYSIS. 

Investigations and experiments have been continued relative to 
the extent of the injury done to the water pipes by the underground 
electric currents, and for the purpose of overcoming or reducing 
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the injuries which have resulted. The investigations have been 
made especially as to the injury or disintegration caused by the 
return currents of the electricity given off by the electric railway 
lines. 

Although in no case during the past year have sections of pipe 
been found so pitted and decomposed as to compel their replace- 
ment or render their continuance hazardous, it appears that the 
process of disintegration is steadily going on, especially in the 
vicinity of the electric power stations. Experiments which were 
begun in the preceding year in co-operation with one of the railway 
companies, as to the effect of the application of insulating joints, 
were continued. The result has indicated that, while some bene- 
fit has been experienced upon the portions of the pipes directly 
affected by the insulating joints, other injuries have resulted, and 
there has been a distribution of the damage over more remote por- 
tions, where it is still more diflScult to locate the trouble. Other 
means must be adopted to protect the pipes from the serious injury 
impending. The trouble is not confined to the water pipes of the 
Metropolitan Works, but it is arising on the local systems of different 
kinds throughout the District and State. 

X. MOTH SUPPRESSION. 

Much work has been required for the suppression of the ravages 
of the gypsy and brown-tail moths, the region about Spot Pond in 
Medford and Stoneham being within the portion of the State which 
has been especially infested by the moths. 

Near the end of the preceding year there was begun a systematic 
but discriminating cutting of the very thick growth of trees which 
bordered the pond upon the west and south, and at the same time 
much of the dense underbrush was removed. This work was under- 
taken not only for the purpose of reducing the number of trees to 
be protected, but also for the general improvement of the wooded 
areas. Thus considerable firewood was obtained and sold. Much 
of the wood, which was badly infested, as well as the brush, had to 
be burned. 

The area about Spot Pond, on which the moths had appeared to 
a greater or less extent, embraced about 200 acres. There were, 
however, about 80 acres which were worst affected, principally by 
the gypsy moths; and upon these areas actvyekNqoxkN5i^^\i^^ax^\ssL 
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February for protecting the trees by applying creosote to the egg 
clusters, by placing bands of burlap about the trees and in some 
cases also by encircling them with tanglefoot, and by spraying the 
foliage with disparene. Notwithstanding these efforts, many of the 
caterpillars escaped, and further applications of tanglefoot were made 
and the spraying was continued until the middle of the summer. 

The spraying of the trees was accomplished with hose by the use 
of a portable steam boiler and steam pump connected with two 300- 
gallon tanks, in which the disparene was mixed with water in the 
proportion of one part of disparene to ten parts of water. The 
mixture was conveyed from the pump to the place of application 
through iron pipes, to which were connected rubber hose and nozzles. 
At first the water was brought from the pond by water carts, but 
later it was found more economical to install a second boiler and 
pump near the pond. 

At several points windrows of hay sprinkled with gas oil were 
laid along the boundary line of the Board lands, to prevent the 
caterpillars from entering from the surrounding lands which had 
not been adequately protected. 

As the result of these measures, the tract of 80 acres was but 
very little injured, and it is hoped that a moderate amount of work 
in the coming season will keep the trees on this land in good condi- 
tion. 

Some portions of the remaining land west of the pond are still 
badly infested with both the gypsy and brown-tail moths ; and in 
the latter part of November the work of protection was resumed by 
applying to the eggs of the gypsy moths a mixture of equal parts of 
creosote and gas oil, and by cutting off and burning the nests of the 
brown-tail moths. 

Similar work has been performed upon the lands about Mystic 
Lake and the Mystic Reservoir in Medford and Somerville, where 
both the gypsy and brown-tail moths have appeared. 

The lands about the Chestnut Hill Reservoir had also been attacked 
by the brown-tail moths, and considerable work has been done in 
destroying their nests. The spraying of the foliage has been done 
by arrangement with the Boston Park Commission. The gypsy 
moth has made its first appearance in this region during the past 
season. 
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Beginning with the end of the preceding year, the sum of 
$10,123.76 was spent in the work above described. Of this 
amount, however, about $3,800 was expended in the cutting of the 
trees and underbrush. The sum of $959.43 has been received from 
the sale of firewood, and wood estimated to be worth $400 remains 
on hand. The sum of $491.08 was expended on account of the work 
about the Mystic lands, and $482 on the lands about the Chestnut 
Hill Reservoir. 

XI. APPORTIONMENT OF ANNUAL ASSESSMENT FOR THE 
SOUTH METROPOLITAN SEWERAGE SYSTEM. 

The Commissioners appointed by the Supreme Judicial Court to 
apportion among the cities and towns constituting the South Metro- 
politan Sewerage District the proportions which each should pay 
during the period comprising the years 1905 to 1909 inclusive, on 
account of the annual assessment necessary for the payment of the 
interest and sinking fund requirements and of the cost of maintenance 
and operation, made their report on June 9, 1905. The Commis- 
sioners followed the same conclusions which had been reached by 
the previous commission of apportionment for the South Metro- 
politan System, and by the three commissions previously appointed 
for the North Metropolitan System, in fixing the payments for the 
interest and sinking fund requirements, that is, for the cost of con- 
struction, according to the respective valuations of the municipalities, 
and the payments for the cost of maintenance and operation accord- 
ing to their respective populations. 

Provision will have to be made during the present year for a new 
apportionment of the assessments for the North Metropolitan Dis- 
trict. Inasmuch as all the five commissions appointed to make the 
apportionment since the beginning of the works have adopted the 
same bases of apportionment, there would seem to be good reason 
why the matter should now be fixed by legislation, and the con- 
siderable expenditures attending the appointment of commissions 
should be saved to the District. 

The report and award of the Commissioners for the South Metro- 
politan Sewerage District are found as Appendix No. 7, 
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XII. RECOMMENDATIONS FOR ADDITIONAL WATER LOANS 
AND OTHER LEGISLATION. 

The Board, in its preliminary report to the Legislature of the 
year 1906, recommended that provision be made for further addi- 
tions to the Metropolitan Water Loan Fund for future construction 
and acquisition of works. The recommendations were as follows : — 

It appears from the financial statement that on January 1, 1906, a bal- 
ance remains on account of the Metropolitan Water Loan Fund, for the 
construction and acquisition of works, amounting to $1,079,551.27. The 
Wachusett Dam and Reservoir have now so nearly reached completion that 
the construction of the dam and reservoir will be entirely finished during 
the coming season. Nearly all of the other work which, by the Metropolitan 
Water Act of 1895, was contemplated to be performed during the first ten 
years, has already been completed. 

For the construction of the system of Metropolitan Water Works, " sub- 
stantially in accordance with the plans and recommendations of the State 
Board of Health," as contained in their report for the year 1895, careful 
estimates were made. When the Legislature enacted the Metropolitan 
Water Act in the year 1895, the Board, in addition to building works 
as recommended by the State Board of Health, was required to take and 
pay for the works held by the city of Boston for the purposes of a water 
supply, as well as Spot Pond and the lands under and surrounding the same, 
owned by the cities of Maiden, Medford and Melrose, and to make various 
other lesser expenditures, for which no estimates were made. Subsequent 
Legislatures have made still further requirements calling for large expendi- 
tures, for which also no appropriations whatever were provided. 

The State Board of Health estimated the cost of the works called for by 
its recommendations to be $19,045,800; and the cost of an aqueduct to 
Weston, to be constructed within ten years, with main pipes extending to 
the distributing system, to be a further amount of $4,982,000. An addi- 
tional expenditure for the second ten years was estimated to require a sum 
of $1,300,000. 

The Act of 1895 made provision for the issue of bonds to the amount 
of $27,000,000. Subsequently, in the year 1901, after a settlement had 
been effected with the city of Boston, under which it was provided that 
$12,768,948.80 should be paid for its water works taken, in addition to 
$1,157,921.59 before paid that city in reimbursement, and $1,884,320.68 
required for the completion of its unfinished works, making a total of 
$15,811,191.07, provision was made for a further issue of bonds to the 
amount of $13,000,000, making the total issue authorized up to the present 
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time $40,000,000, to the proceeds of which is to be added certain receipts 
applied to the Water Loan Fund, which have now amounted to $123,765.50. 

Spot Pond and the lands and water works adjacent were taken from the 
cities of Mald«n, Medford and Melrose on January 1, 1898, and negotia- 
tions were soon begun by the Board looking toward a settlement of the 
claims of these cities for compensation. In December of the year 1899 these 
cities brought suits against the Commonwealth for the recovery of damages 
on account of the takings of 1898. The suit of the city of Medford also 
included damages on account of the taking of some additional land, made 
in August, 1899 ; and on May 11, 1904, a further suit for a comparatively 
small amount of damages on account of the taking of some additional lands 
and rights from the city of Medford was brought by that city. 

I^bsequently, on August 9, 1901, after the settlement had been effected 
with the city of Boston, the Board, with the assent of the Attorney- General, 
offered to settle with these cities upon substantially the same basis upon 
which payment had been made to the city of Boston for its works, namely, 
the cost of the works taken, together with interest at 3^ per cent., from 
November 1, 1900, this being the extent of the offer which the Board 
deemed that it was then justified in making. 

The total cost of their works, under computations made from the state- 
ments received by the Board from the three cities, was $287,630.57 ; and 
the interest accrued from November 1, 1900, to the date of the offers, 
would have amounted to $7,774.02 additional. These offers not being 
accepted, the claims continued to be prosecuted under the suits brought in 
court. 

The auditors appointed by the court to determine the amount of the 
damages sustained, after a prolonged hearing, on June 19, 1905, filed their 
award, by which they gave to the three cities a total sum in damages of 
$875,452.75, to which was added interest from the date of the takings to 
the date of th§ award, of 8364,027.16, the principal and interest amount- 
ing to $1,239,479.91. There had, however, been paid, principally under 
chapter 317 of the Acts of the year 1904, providing for partial payments 
in cases of takings under the right of eminent domain in advance of the 
judgment of a judicial tribunal, the sum of $342,820.68, so that under 
the award of the auditors there remained to be paid, as of June 19, 1905, 
the sum of $896,659.23. The Board has been called upon to pay legal 
expenses, as nearly as can now be determined, in addition* to the above 
total, amounting to more than $41,000. 

Though the amount of the award had, under the advice of the engineers 
and experts whom it consulted, been deemed by the Board very greatly in 
excess of the sum believed to be due to these cities as proper compensation 
for their property taken, the Board, acting according to the advvftft. Ckl ^^^ 
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Attorney-General, has now assented to a settlement by which the snm of 
$896,659.23, named as dae on Jane 19, 1905, shall be paid, bat no further 
interest shall be payable. Seventy per cent, of this amoant is to be paid 
directly, and the balance at a later date. 

Inasmuch as the payment of the amoant remaining due under the Spot 
Pond award will leave a sum insufficient to provide for the payment of 
indebtedness already accrued and the completion of works now in progress, 
and for the construction of such works as are believed to be required for 
the coming year, so that it will become necessary in any event that an 
additional loan fund shall now be authorized, the Board has deemed it 
proper to present a statement of the works which it now seems may be re- 
quired during a series of years to come. It is of course impossible to state 
with exactness the cost, especially of works to be constructed in the unde- 
termined future, or to estimate correctly the amount of demands which are 
subject to the decisions and judgments of the courts. 

It is estimated that there will be required sums as follows : — 

Works computed^ in Progress and deemed called for in the Coming Year. 

For the payment of claims and reserves under completed contracts, 
for the completion of contracts and work now pending, for damages 
under suits and claims still unsettled, and for administration, engi- 
neering and legal expenses connected with the above, the snm of . f 345,000 

For various works which will be required during the coming season 
for the completion of the Wachusett Dam and Reservoir, with the 
necessary administration and engineering expenses, .... 50,000 

For the Chestnut Hill and Arlington pumping stations, and other work 
in connection with the aqueducts and pipe lines, .... 38,000 

For the drainage of swamps in both the Wachusett and Sudbury water- 
sheds, the construction of filter-beds and other works for the pre- 
vention of pollution, which the Board believes are demanded for the 
sanitary improvement of the system, 200,000 

For the construction of a masonry tower around the Arlington stand- 
pipe, which the Board believes to be desirable, 40,000 

Total, f678,0C0 

The payments and works covered by the first three items in the above 
list, and a portion of the fourth item, seem absolutely required. The fourth 
and fifth items relate to works upon which construction has not been begun, 
but which the Board believes should certainly or properly be undertaken 
during the coming year. 

There are other works for the distribution of water which have not been 
entered upon, but which will probably be required sooner or later during 
the period of the next few years. The time when these works will be re- 
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quired is dependent upon the success of the efforts which may be made for 
checking or lessening the waste and unnecessary use of water. Should the 
consumption of water go on increasing at the rate at which it has increased 
during the past ten years, a portion at least of these should be begun early 
in the period. These requirements are as follows : — 

Works not yet begun^ but needed from Time to Time, in the Next Few Years, 
For a main pipe line from Weston Aqueduct to Medford, . . |860,000 00 
For an additional pipe line from Everett to Revere, . . . 40,000 00 

For a new pumping engine at the high-service station at Chestnut 

Hill Reservoir, 150,00000 

For a new pipe line from Medford to Maiden, .... 150,000 00 



Total f 1,190,000 00 

There is another class of works, the construction of one or another of 
which may be called for at a short notice, or may perhaps be deferred for 
a considerable period to come. The town of Hyde Park and the city of 
Newton are parts of the Metropolitan Water District, and pay partial 
annual assessments, but as yet have not called for a water supply. When- 
ever they deem that their own sources are insuflScient, the Board is required 
to furnish them water. So, also, any city or town not now embraced 
within the District, but situated within the ten-mile limit, must be admitted 
to the District, and receive a water supply on payment of such sum as the 
Board may determine, the sum so received not being applied to the Metro- 
politan Water Loan Fund, but being distributed back to the cities and 
towns composing the District. 

Inasmuch as these demands, though uncertain, may any of them be sud- 
denly made, it would seem that a proper appropriation therefor should now 
be authorized for use when the occasion arises. 

Works required when Additional Cities and Towns call for a Water Supply from 

the Metropolitan Water Works, 
For a pipe line to supply the town of Hyde Park, .... flOO,000 00 
For pumping machinery and pipes to supply the city of Newton, 115,000 00 
For works which may be required upon admission of municipal- 
ities to the District, say, 100,000 00 



Total, $815,000 00 

The requirements, therefore, including those which may be called for 
during a period of years to come, are now estimated by the Board as fol- 
lows : — 
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For the payment of the Spot Pond award, (896,659 23 

For payments and constmction daring the coming year, . . 678,000 00 
For works for which the time of construction is dependent upon 

the consumption of water, 1,190,000 00 

For works for which the time of construction is dependent upon 

the demands of municipalities, 315,000 00 

Total 13,074,659 23 

Deduct balance of Metropolitan Water Loan Fund on January 1, 

1906 1,079,551 27 

Total 11,995,107 96 

If the policy which has heretofore prevailed should now be adopted, of 
authorizing a loan sufficient for the needs of a considerable period to come, 
under which bonds can be issued by the Treasurer of the Commonwealth 
from time to time as the works are called for, the amount of the appropria- 
tion which should now be authorized is $2,000,000. 

It is to be noted that, in making the foregoing estimates relative to the 
requirements for the future, the Board has included no estimates for the 
acquisition of new sources of water supply, the demand for which will be 
hastened or delayed according to the rate of consumption, nor has it in- 
cluded the amount which may be needed for machinery for the production 
of power at the Wachusett Dam. 

The amount that would be needed for the latter purpose, and the time 
when such production might begin, are still problematical. It is also 
questionable whether the amount which may be required for such machinery, 
which would be expended, not for purposes of a water supply, but for the 
making of profit, should be taken in the same manner as in other cases, 
from the water loan fund. For the carrying on of such work for profit 
the Board is of an opinion that further authorization should be given by 
the Legislature. 

The Board further recommended the passage of legislation by 
which it should be provided that all payments of money hereafter 
received from municipalities on account of their admission into the 
Metropolitan Water District, and the initial payments on account of 
water furnished to water companies, as well as all premiums received 
from sales of bonds issued for the construction both of water works 
and of sewerage works, should be applied to the respective loan 
funds, and not, as now provided, to the diminution of the annual 
assessments, as follows : — 
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The Metropolitan Water Act, section 3 of chapter 488 of the Acts of 
1895, provided that ail payments of money determined by the Board to be 
due from a municipality upon its subsequent admission into the District 
should be distributed to the cities and towns in proportion to the total 
amount of the annual assessments paid by them respectively. Inasmuch 
as the payment of money determined to be due on admission of a city or 
town to the District is largely determined by the additional amount which 
will be required for the extension of the system to the municipality, there 
seems to be no reason why, as the cost of such extension is payable out of the 
Water Loan Fund, the sum received on this account should not be payable 
back into the loan fund. The present provision, under which the sums so 
collected are deducted from the assessments of the year, also causes a decrease 
in the amount of the annual assessment which is rather seeming than real. 

Section 18 of the Metropolitan Water Act provides that any premiums 
received from sales of bonds issued for the construction of the works shall 
be applied to the diminution of the charges for interest, sinking fund re- 
quirements and expenses of maintenance and operation of the works. 
Although there may have been at the outset reason for this application of 
sums received from premiums, it would seem more just that money received 
in this way should be paid, like the principal, into the loan fund. 

The Board respectfully recommends that provision be made by which the 
sums received by the Treasurer from these two sources should be paid into 
the loan fund. 

A similar recommendation was made relative to the application 
of premiums from the sale of bonds issued on account of the Metro- 
politan Sewerage Loan : — 

The Board repeats the recommendation which it has made in the fore- 
going pages of this report relating to the water works, — that any premiums 
received from sales of bonds issued for the construction of works shall be 
paid, like the principal, into the loan fund, and not be applied to the 
diminution of the charges for interest, sinking fund requirements and ex- 
pense of maintenance and operation of the works for the current year. In 
the case of the sewerage works, more than in the case of the water works, 
much trouble has resulted in the past from the variation in the amounts 
actually assessed in successive years, which has arisen from the application 
of the amounts received in premiums from the sale of bonds to the diminu- 
tion of the assessment for the year. In two successive years the amounts 
paid in premiums were, in one of the years, 49 per cent, of the total 
amount of interest, sinking fund requirements and maintenance expenses, 
and in the other year 41 per cent, of the total amount. Variations of less 
amounts have occurred in other years. Great d\a\\vi\i^Ti't^ ^\A ^wxnss^^xj^^^ 



78 METROPOLITAN WATER [Pub. Doc. 

have thus been caused to the local authorities, who base coming appropria- 
tions to be required for their municipalities upon the payment made for the 
preceding year. 

The Board further recommended that it be permitted, while con- 
forming to the statute of chapter 211 of the Acts of the year 1905, 
providing that the fiscal year of departments and boards should 
begin on the first day of December and end on the thirtieth day of 
November, and making its report thereon, including a statement 
of its recommendations regarding matters of legislation, to make in 
the month of February its detailed statement of the year's opera- 
tions, with the statistical tables accompanying it, for the calendar 
year preceding, as follows : — 

The Legislature of last year provided, by chapter 211, that beginning 
hereafter the fiscal year for all offices, departments, boards, commissions 
and institutions shall end with the thirtieth day of November ; and further 
provided that the annual reports required of them shall be made on or before 
the thii*d Wednesday in January. By the General Laws the annual reports 
of most boards and commissions are required to include the year ending on 
the thirtieth day of September. The Metropolitan Water Act, however, 
made a special provision in regard to annual reports. The work of con- 
struction for the year is in its most active stage in the months of September 
and October, and is continued, according to the weather, frequently into the 
month of December, when the season's work is closed. It would be im- 
practicable, if not impossible, to make a proper detailed statement of the 
work accomplished during the year ending with September 30, and to call 
upon the engineers, who are at that time engrossed in the work of super- 
vision and inspection, to suspend their efforts, and to collect and make up 
the data upon which the report must be made. This would not only seriously 
interfere with the season's operations, but would also add materially to their 
cost. Besides, the maintenance of public works of this character, especially 
water works, calls for the compilation and publication of tables relating to 
rainfall, yield of watersheds, consumption and other important statistics, 
which are of great importance as guides for economical comparisons and 
future construction and calculation, as well as of great value in court adjudi- 
cations. These tables, many of them beginning with the operation of the 
works by the city of Boston, have been made for the calendar year, and in 
usual conformity with the similar statistics made for mutual use by other 
large cities and districts. 

It has been the practice of this Board, in accordance with the special 
statute prescribing its duties, to present to the Legislature at the beginning 
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of its session a financial report of its operations, together with the recom- 
mendations which it has to offer relative to desirable legislation, as is done 
in the present report, and to make a more detailed report of the season's 
operations in the month of February. The Board recommends that it be 
permitted, while conforming to the statute of 1905 relative to the fiscal 
year, and making its report thereon, including a statement of its recom- 
mendations regarding matters of legislation, to make its detailed statement 
of the year's operations, together with the statistical tables accompanying 
it, for the calendar year, in the month of February. 

XIII. EXTENSIONS OF THE METROPOLITAN SEWERS IN 
THE NORTH AND SOUTH METROPOLITAN DISTRICTS. 

The Board in its preliminary report to the Legislature made 
further recommendations relative to needed extensions of the Metro- 
politan sewers in both the North and South Metropolitan districts, 
as follows : — 

The Legislature, by chapter 230 of the Acts of the year 1904, called 
upon the Board to determine the location, elevation and size of an -exten- 
sion of the Metropolitan High-level Sewer into certain of the higher dis- 
tricts of Brookline, Brighton and Newton. The scheme for a High-level 
Sewer, adopted by chapter 424 of the Acts of the year 1899, under which 
the present High-level Sewer has been constructed, contemplated an even- 
tual extension of the sewer to these districts. The annual report of the 
Board made last year showed the location and the proposed elevation and 
size of such a sewer, determined in accordance with the provisions of the 
Act of 1904, and also contained an estimate of the cost of construction of 
the various portions of the work. It was then declared that the time was 
fast approaching when the volume of sewage discharged into the Charles 
River valley sewer, which provides for these districts as well as for the 
lower territory, will have reached the capacity of that sewer, and that 
the relief contemplated at the time of the passage of the High-level Sewer 
Act of 1899 would soon have to be afforded. A full report upon this 
matter is contained in the report of last year. 

Although the low rainfall of the past year tended greatly to reduce the 
overflow of all sewers receiving rain water in addition to the sewage, these 
overflows occurred principally along portions of the Charles River sewer 
situated in Brookline and in the Brighton and Back Bay districts of the 
city of Boston, Some complaints have already been made of injurious 
effects arising from these overflows, which occurred on as many as twelve 
to eighteen days during the last year. The Charles River in the region 
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affected is now tidal, bat when the Charles River Dam is either temporarily 
or permanently built, the result will quickly become more offensive and 
injarious. 

If the necessary legislation for authorizing this extension should be 
passed by the present Legislature, the preparation of detailed plans would 
undoubtedly consume the remainder of the year, and the construction of 
the portion which it is now contemplated to build first would involve two 
years more ; and it would certainly be two years or more after the com- 
pletion of the extension before the city and town would fairly avail them- 
selves of the relief offered by the new sewer. 

The High-level Sewer Act of the year 1899 provides that cities and 
towns shall connect their local sewera with the High-level Sewer ; and fur- 
ther provides that the sewerage systems of all drainage areas not now 
drained by the South Metropolitan System which are constructed after the 
passage of the act shall be constructed in accordance with the so-called sep- 
arate system of sewerage. The Act passed in the year 1903 made provi- 
sion for the construction by cities and towns of drains for surface or storm 
water separate from the sewers built for the disposal of sewage proper. 

Although the plan of separate sewers to empty into the Metropolitan 
System, if completed, would obviate to a certain extent the overflows from 
the present sewer, it can hardly be expected that the municipalities will 
complete or even begin the construction of their separate systems in the 
regions affected before any provision is made for the building of the main 
sewer which the separate system is to enter. 

The Board is of the belief, both on sanitary grounds and for providing 
the necessary entrance for the separate local systems, that the time has now 
arrived when the construction of a portion of this extension should be 
undertaken. The estimated cost of the entire extension, as given by the 
Engineer of the Sewerage Works in the report of last year, is $1,889,906 ; 
and the cost of that portion in West Roxbury, Brookline and Brighton 
which would first be required was estimated at $1,168,928. The Board 
therefore recommends that the Legislature authorize the construction of 
this extension, and the issue of bonds to the proper amount which may be 
required for its construction. 

A comparatively small amount of construction to be begun during the 
present year is needed for the North Metropolitan System. When the 
town of Wakefield was added to this system, a new ti-unk line was built 
from the boundary between that town and the city of Melrose to a point 
in the centre of the city of Maiden near what is known as Barrett's Pond. 
,From this location the original Metropolitan Sewer was estimated to have 
a carrying capacity sufficient for both the original line and the new line for 
a period of five years. The construction of this new sewer was completed 
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in the year 1901. The lime has now come when the portion of the original 
Metropolitan Sewer below BaiTett's Pond is inadequate to carry the contents 
of the two sewers, and work should be at once undertaken to extend the 
Wakefield sewer to the tidal meadows on the southerly borders of the city 
of Maiden, where an eflScient overflow into the waters of the Maiden River 
can be found. 

It is estimated that the necessary construction will cost $55,000 ; and 
the Board recommends that authority be given for the issuing of bonds for 
the North Metropolitan System for the purpose of carrying out this work. 

XIV. FUTURE WORK. 

The Wachusett Dam and the Wachusett Reservoir, which form 
the most important features of the scheme adopted by the passage 
of the Metropolitan Water Act for an additional supply of water for 
the Metropolitan District, will be completed and will be ready for 
the service for which they have been built in the current year. 
Owing to the unusually low yield of the watershed, the reservoir 
has not been filled to the extent anticipated, although suflSciently to 
meet all the purposes of the District. About two years of normal 
rainfall will probably cause the reservoir to be substantially filled. 

There remain to be performed some work necessary for the 
entire completion of the Dam and Reservoir and some other smaller 
undertakings now in process of completion. Final settlement is to 
be effected in the dam and later reservoir contracts. There are out- 
standing claims and suits for various damages remaining to be dis- 
posed of. Owing to the termination of the period within which 
claims could be instituted, many additional suits have been brought 
in the past year for damage to property on account of the operations 
of the Board in various localities, and for damage for depreciation of 
value, especially of property in Boylston, under the recent act giv- 
ing the owners the right to prosecute. 

Considerable further work is required upon the pumping stations. 
It is also desirable that further attention should be given to the 
drainage of swamps, both in the Wachusett and Sudbury water- 
sheds, and to the construction of filter-beds and other works for the 
prevention of pollution. 

There will be required from time to time, accordingly as there is 
greater or less consumption of water, the laying of new main pipe 
lines and the providing of new pumping facilities, «i\id, ^^ ^^\s>»xA 
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may be made, for water supply connections with other municipalities 
in the District not yet furnished with a water supply. The proposed 
improvement of Spot Pond Brook, called for by the Legislature of 
the year 1904, is still dependent upon action under the petition 
already filed for the appointment of a commission. 

The Board believes, from careful computations which have been made by 
its engineers, that the cost of the works upon which estimates were origi- 
nally made by the State Board of Health have not been exceeded in actual 
construction. This result is reached after adding to the total sum already 
expended on the construction of the works recommended by that Board, its 
estimate of the cost of the works not yet undertaken, as well as of the cost 
of the works which have been omitted as not necessary under the matured 
plans of construction. On the other hand, many of the works constructed 
have been built with greatly incroased capacities, involving largely increased 
expenditures, but for which no allowances have been made. 

The total sum, as the estimated cost of the Metropolitan Water Works 
originally given by the State Board of Health, has so far only been exceeded 
on account of the additional works and requirements called for by the Legis- 
lature of 1895 in enacting the Metropolitan Water Act, and by succeeding 
Legislatures imposing additional requirements, and notwithstanding the fact 
that the cost of labor and materials has considerably increased during the 
latter part of the period of constniction. It is probable, however, that, as 
the works included in the original estimates which remain still to be under- 
taken involve chiefly expenditures for labor and materials, the cost of these 
works, though comparatively small in amoont, will be somewhat in excess 
of Ui« estimatfts, if the present higher prices of lab(»' and materials continue 

TtK^ne i« migent need of the exlensioii to tide water of the trunk 
^wer xi^hicli xir«« origiiMdly built from the bouodary line between 
the toxru of W^iU^eld and Ike city of Melrose to the centre of the 
eity of XbMen^ Hie BomxI aI^so believes tliat tdie time has come to 
bi^n tdie extension of tdie Hij^i4evel Se^K^er into tdie kigker districts 
^ Brooktinei^ Bri^^iton «iKd Xewton^ IfiMiii^ tkat Ifoitker delay may 
in Hie Ailnv^ en^^bixijser tlie ))Mit<4i<c IvmUIi ^ <iMnnMuiities along the 
ttne of tke Io^k^^ Ovaries Rix^Nr x^ley ^^^k^m-s TW entmi^ open 
n^>^ >«V)«^ of <V)n:$t«^i>ct$on ir^ nl^'iM^AMt ^>om aiattlioraBalion by the 

>^^ l)i^ iiMaiM^«kaiiii<^ :mi4 <04i)!«ttM^^ ^mT 4^ lli^ x^umNis ^v^ifes fer the 
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supply of water to the Metropolitan Water District and for the dis- 
posal of the sewage of the Metropolitan Sewerage District. 

The report of the Chief Engineer, relating to the Water Works, 
and the report of the Engineer of the Sewerage Works, with various 
tables and statistics, are herewith presented. i 

Respectfully submitted, 

... .. ^ 
HENRY H. SPRAGUE. ^ 
HENRY P. WALCOTT, ' 
JAMES A. BAILfiV, JaJ / 
Boston, February 26, 1906. ^ ' " '. ^ 
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REPORT OF THE CHIEF ENGINEER. 



To the Metropolitan Water and Sewerage Board. 

Gentlemen: — The following is a report of the operations of 
the Engineering Department of the Metropolitan Water Works for 
the year ending December 31, 1905. 

Organization. 
The list of assistants reporting directly to the Chief Engineer at 
the end of the year is as follows : — 

Dexter Brackett, . Engineer of Sudbury and Distribution Departments. 
Thomas F. Richardson, Engineer of Dam and Reservoir Dejmrtment. 
William W. Locke, . Sanitary Inspector. 

Benjamin F. Hancox, . Assistant in Charge of Drafting Department. 
Samuel E. Killam, . Office Assistant, 

Frank T. Daniels, who has been Principal Office Assistant, re- 
signed on December 23 to accept a similar position with the Sewer- 
age Commission of the city of Baltimore. The work which he has 
done has been placed in charge of Benjamin F. Hancox. 

Joseph P. Davis and Hiram F. Mills have continued as consult- 
ing engineers. 

Dexter Brackett, Engineer of the Sudbury and Distribution De- 
partments, has charge of work in connection with the construction 
and maintenance of the reservoirs on the Sudbury and Cochituate 
supplies, the Weston, Sudbury and Cochituate aqueducts, and the 
pumping stations, reservoirs and pipe lines within the Metropolitan 
District. His principal assistants are as follows : — 

Charles E. Haberstroh, . Assistant Superintendent of the Sudbury Department, 
George E. Wilde, . . Assistant Superintendent (f the Distribution DepartmerU. 
John W. Lynch, . . Engineer of Pumping Stations. 
William E. Foss, . . Division Engineer. 
Caleb M Saville, . . Division Engineer. 
Alfred O. Doane, . . Division Engineer, 
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Thomas F. Richardson, Engineer of the Dam and Reservoir De- 
partment, has charge of work in connection with the construction 
and maintenance of the Wachusett Dam, Reservoir and Aqueduct, 
and the Clinton sewage disposal works. He has had the following 
principal assistants : — 

Moses J. Look, . . Division Engineer^ in charge of the construction work 

on the Wachusett Reservoir from January 1 to Septem- 
ber 30t when he resigned, 

Alexander E. Kastl, . Division Engineer^ in charge oj the construction work 

on the Wachusett Reservoir from September 30. 

Frank H. Trow, . . Division Engineer^ in charge of work at the Wachusett 

Dam. 

Charles A. Bowman, . Division Engineer, in charge of force reports, mainte- 
nance andforeslal work until July 8, when he resigned, 

Harry J. Morrison, . Division Engineer, in charge of inspection of removal 

of soil until Manh 7, when he resigned. 

Ernest H. Baldwin, . Division Engineer, in charge of work at Oakdale, re- 
signed April 1, 

Elliott R. B. Allardice, . Division Engineer, in charge of the river and aqueduct 

gagings, and supervision of the maintenance of the 
Clinton sewerage plant ; since July 8 in charge of for- 
estry and the maintenance of the Wachusett Reservoir » 

At the beginning of the year the engineering force, including 
those engaged upon both the construction and maintenance of the 
works, numbered 105, and at the end of the year 65. 

In addition to the engineering force, which included the engineers 
engaged upon the inspection of the work, other inspectors have been 
employed upon masonry and earthwork. The maximum number so 
employed at any time during the year was 5. 

There has also been a maintenance force, exclusive of the engineers 
mentioned above, averaging 208, employed in the operation of the 
several pumping stations and in connection with the maintenance of 
the reservoirs, aqueducts, pipe lines and other work. 

From time to time special gangs of men have been employed, 
under the immediate direction of foremen and under the general 
direction of the engineers, in grading and seeding the South Dike, 
in building a levee across the outlet of the Carvill ice pond, in grad- 
ing and seeding highway slopes, constructing roadway culverts, con- 
structing drainage ditches below the South Dike, repairing dams at 
the Canada and Unionville mill ponds and at Day's Mill in Holden, 
in cleaning weeds from the bottom of ttie 'WadiM^^W.^'^'Si^^NcJYt^ ^^^ 
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in foseatai work. The force thus employed has averaged 43 through- 
oot tbe year, the maximum number for any week being 74. 
, ' The, office of the Chief Engineer and of the Engineer of the Sud- 
J)ury and Distribution Departments is at No. 1 Ashburton Place, 
and that of the Engineer of the Dam and Reservoir Department at 
Clinton, Mass. The oflSce of the Assistant Superintendent of the 
iDistributjon Department is at Glenwood, in Medford, and that of 
the Assistant Superintendent of the Sudbury Department at South 
Framin^ham. Branch offices for the engineering force were main- 
tained tit Oakdale and West Boylston until November 21, and at 
the Wachusett Dam until November 28, when they were closed. 



.' . Arrangement of Report. 

In co^tih^ing this report, it is the purpose to separate the work 
ol^arged t^ the construction account from that charged to the main- 
tenance account ; but, as the work of construction and maintenance 
Is su^erVf^ed by the same principal engineers, and in very many 
Qas^s the assistants are engaged upon both classes of work, it is not 

s^bie.tp make a complete separation. . 



y[- ' ' CONSTRUCTION. 

Contracts. 
^ ^ A 4et^lfid statement of the contracts made and pending during 
fjie^ y^earii^s given in Appendix No. 1. The following statement 
giv^!9^,8,ijMijmary of all the contracts charged to construction from 
the beginning of the work to the end of the year 1905 : — 



.J;; 



PoRTioH OP Work. 



Kamber of 
Contracti. 



Approximate 
Amoant. 



Wachusett Reservoir, . 
pth^ porti9t^s of work, 




,''/iItt4b;' V 



298 



^^-L^ 



$3,048,752 12 

1,748,267 92 

10,318,846 13 



$15,110,856 17 



.•1; 



^mountp^.l,^ pODtracts made in 1905 (approximate), 



$88,259 41 
1,906,075 00 

done by contract from January 1, 1905, to December 

^'m,<imi^.' 309,400 52 



Am9i|nti9f 5.contracts unfinished December 31, 1905 (approximate), 
Val6e o!f'W6tk c 
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In the case of all contracts completed up to the present time final 
settlements have been made without any legal controversy. 



DAM AND BESEBVOIB DEFABTMENT. 

(The statement of the work of this department has been prepared by Thomas F. Richardson, 

Department Engineer.) 

The principal work of this department has been the construction 
of the Wachusett Dam and the South Dike, the construction of 
highways in the vicinity of West Boylston and Oakdale, and the 
completion of the removal of soil from the Wachusett Reservoir. 

Wachusett Dam. 

The design of the Wachusett Dam and the contract for its con- 
struction, which was made with the Mc Arthur Brothers Company 
on October 1, 1900, were described in the annual report of January 
1, 1901. The plant provided for the work, and the methods of 
carrying on the work, both at the quarry and at the dam, were fully 
described in the annual report of January 1, 1902. There has been 
no material change in the plant or in the methods. 

The total length of the masonry of the dam is 1,476 feet, made up 
of waste-weir, 452 feet ; main dam, including terminal structures, 
971 feet; and core wall, which extends beyond the terminal struc- 
tures at the easterly end, 53 feet. The length of the main dam 
between terminal structures is 838 feet. 

Following are various elevations above Boston City Base : — 

Elevation of edge of coping at top of dam, 415.0 

Elevation of flow line of reservoir, , . . 395.0 

Elevation of original river bed, 266.0 

Elevation of lowest point of foundation not in cut-off trench, . . . 206.7 

Elevation of lowest point in cut-off trench, 186.8 

Work at the dam, which had been shut down during the winter, 
was resumed on March 13. Work upon the masonry, which was 
suspended on account of cold weather on November 28, 1904, was 
resumed on March 27, and the last stone in the cornice of the dam 
was set on June 24. The last parapet stone in the abutment and 
bastion was set on July 22. This practically finished the masonry, 
with the exception of the granolithic surface which is to form the 
finish of the top of the dam. 
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Main Dam^ Gate-chambers and Terminal Structures. 

When work upon the masonry was suspended, in 1904, the main 
dam had an average elevation of 396. A gap about 20 feet wide, 
through which passed two tracks over which stone was brought from 
the quarry, had been left through the masonry, the bottom of this 
gap being at elevation 369. A few of the coping stones of the dam 
had been set at the easterly end near the abutment. A large part 
of the terminal structure at the easterly end of the dam, known as 
the abutment, had been built, some of the string course stones at 
elevation 415.0 having been set. The corewall, extending easterly 
from the abutment, had been finished. 

As previously stated, masonry construction was resumed on 
March 27. It has not been possible or necessary to work as large a 
force or as many derricks on the construction of the masonry as in 
previous years. The maximum number of derricks in operation on 
the masonry of the main dam and terminal structures during the 
year has been six. All of the rubble masonry has been laid with 
level beds. The tracks through the gap in the dam were taken up 
on May 14. 

The six concrete piers for supporting the floor of the abutment 
have been extended. The floor, which is re-enforced with %-inch 
steel rods spaced about 7^^ inches apart, and resting on re-enforced 
concrete beams which are carried by the piers, has been built. The 
parapet of the abutment was finished, except for the tablet stones, 
during the week ending July 15. The tablet stones were set on 
September 16. The retaining wall, extending about 200 feet up 
stream from the abutment, was finished during the week ending 
April 22. 

The upper gate-chamber, the elevation of the floor of which is 2 
feet 6 inches above the flow-line of the reservoir, and the top of 
which coincides with the top of the dam, has been completed. The 
interior of the gate-chamber is lined with face brick and the floor 
has a granolithic finish. The steelwork at the top of the wells and 
of the roof has been put in place, also the concrete of the roof, with 
the exception of the granolithic finish. An electric travelling crane 
for use in handling stop-planks, screens, etc., has been partially 
installed. 

At the terminal structure at the westerly end of the dam, known 
as the bastion, the interior of which is finished with concrete masonry. 
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the steelwork and concrete of the roof have been placed and the 
granolithic floor has been finished. 

The stone masonry of the top of the dam has been levelled up 
with concrete masonry to about 5 inches below the finished surface, 
preparatory to placing the granolithic finish, which will be 5 inches 
in thickness. 

The entire down-stream face of the dam, as far as it shows above 
the ground, and the up-stream face for 25 feet below the coping, 
have been cleaned with wire brooms and chisels. 

Waste Channel and Waste-weir, 

The excavation of earth and rock for obtaining a suitable founda- 
tion for the waste-weir was practically finished during the previous 
year, but it has been necessary to excavate a small amount of earth 
and rock in preparing the foundations for the small abutment at the 
westerly end of the weir. Considerable filling has been done on 
the reservoir side of the waste-weir, in preparing a foundation for the 
paving, the material being obtained from borrow pits in the reser- 
voir. About the middle of May the work of excavating from the 
waste channel, to prepare foundations for the Central Massachusetts 
Railroad bridge, was begun, the excavated material being placed 
in the railroad embankment. On October 7 work was begun, re- 
moving from the waste channel the earth and rock upon which 
the cableway towers had rested, this material also being used for 
completing the railroad fill. On October 23, after the Central 
Massachusetts trains began to pass over the permanent line of the 
railroad, work was resumed, excavating earth and rock from the 
waste channel on the location of the temporary line. This work 
was continued with a good-sized force until the end of the year, 
when there remained about 1,400 cubic yards of earth and 1,900 
cubic yards of rock to be removed. 

The work of laying masonry on the waste-weir was resumed on 
March 30 and was completed on May 6, although considerable work 
was done pointing and trimming up the crest of the waste-weir after 
that date. 

It was found necessary to recut the crest of the waste-weir for 
nearly its whole length, in order to have it true for receiving the 
flash-boards. Heavy cast-iron standards for supporting flash-boards 
have been set about 10 feet apart for the whole length. oC 1\jl<^ ^^^^- 
weir. Tie gross length of the waste-vjeix \» ^S'i l^^\^ ^^^ ^^ "^^ 
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length, after making deductions for the space occupied by the stand- 
ards, is about 419 feet. The standards are arranged for carrying 
flash-boards 3 feet high, except for 100 feet of the waste- weir, where 
the crest is 3 feet below flow-line and the flash-boards are 6 feet 
high. The flash-boards above the level of the full reservoir are pro- 
vided to prevent the waste of water from waves passing over the 
crest of the waste- weir. Each of the flash-board standards is secured 
to the top of the waste-weir by 10 bolts 1% and 1^^ inches in diam- 
eter, and also by a rod 1% inches in diameter and 8 feet long for the 
higher part of the waste-weir, and 10 feet long for the lower part. 
Each rod is secured to a heavy cast-iron anchor built into the masonry 
on the upper face of the weir, the rod being protected from corrosion 
by a coating of cement mortar about 1 inch thick. Fastened to the 
flash-board standards are steel trestles, on which has been laid a 
plank walk of Georgia pine 4 inches in thickness. On this walk also 
there will be placed a track for a small car, to be used in transporting 
the flash-boards from the crest to the storage room in the bastion. 

Above the waste-weir, for its whole length, is a paving of coursed 
granite, usually in 2-foot courses, and having a depth of from 18 to 
24 inches. This paving is about 25 feet wide, and is laid on a 1 to 3 
slope. Below this paving is a paving 18 inches thick, of uncoursed 
quarry stone, which extends to the original surface of the ground. 

The retaining wall, extending along the easterly side of the waste 
channel from the bastion to the railroad bridge, was finished on June 
10, and the small retaining walls above and below the railroad bridge 
were finished soon after. 

Arch Bridge for the Central Massachusetts Railroad. 
This bridge was not included in the original contract for the dam, 
but has been built by the contractor for the dam under a supple- 
mentary agreement. This bridge crosses the waste channel about 
225 feet below the waste-weir, and the arch across the waste channel 
has a span of 58 feet. The parapet walls of the bridge are about 170 
feet long, 16 feet 9 inches apart from outside to outside, and their 
tops are about 45 feet above the bottom of the waste channel. East 
of and close by the main span is an arched opening 10 feet wide 
under the railroad, through which passes the road to the bastion. 
The arches of both spans are built of Portland cement concrete, faced 
with granite. The parapet and wing walls are of granite masonry. 
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Finishing Grounds Above and Beloxc the Dam. 

A large amoant of work has been done grading the grounds below 
the dam on both hillsides, and above the dam on the easterly hillside. 
Large quantities of waste rock, dumped on the easterly hillside when 
the Wachusett Aqueduct and Central Massachusetts Railroad tun- 
nels were built, have been removed and the hillside covered with soil 
to a depth of about 18 inches. On the westerly hillside extensive 
grading has been done near the bastion, and the grounds have also 
been covered with 18 inches of soil. 

About 5,000 cubic yards of soil for finishing the grounds on 
the westerly hillside have been obtained from the reservoir near the 
South Dike, and transported across the valley by means of the 
cable ways. Part of this soil is to be used for covering the spoil 
banks made from material taken from the temporary line of the rail- 
road, and for covering the slopes of the permanent railroad embank- 
ment. 

Extensive fillings have been made at the abutment at the easterly 
end of the dam, to make a suitable approach to the dam and to bring 
the grounds up to the level of Boylston Street. Gravel paths have 
also been constructed and foundations placed for a wide granolithic 
walk leading from Boylston Street to the dam. 

On the easterly shore of the reservoir, above the dam, riprap 1^ 
feet in thickness has been placed for a distance of 500 feet, between 
elevations 375 and 398. Considerable quantities of riprap have 
also been placed above the waste-weir and on both hillsides for a 
distance of about 50 feet above the dam. 

For draining the grounds below the dam 12 and 15 inch Akron 
pipes have been laid, connecting with which are 3 manholes and 12 
drainage inlets. To care for the water which falls on the lower face 
of the dam a paved gutter has been built on both hillsides, extend- 
ing from the abutment and bastion to the lower gate-chamber, and 
connecting with the pipe drains. 

Extending from each end of the dam to the bottom of the valley 
are flights of granite steps. On the easterly hillside there are 187 
steps, arranged in flights of 5 to 12, with granolithic platforms of 
varying lengths between. On the westerly hillside there are 177 
steps. The steps are 5 feet long, have a 7-inch rise and are 12 
inches wide, supported at the ends on concrete \<?^\l^ V4 \\i^^^ *^kns^ 
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and about 4 feet 6 inches deep. The steps are anchored to the 
foundations by %-inch iron bolts. At the top of each third flight 
of steps there is a drainage inlet, which is connected with the pipes 
which drain the grounds below the dam. 

A foundation 18 inches in depth of stone from the tunnel dumps 
has been placed on the road leading along the easterly side of the 
valley to the limits of the land owned by the Board, and this road 
and the roads for which foundations were built during the previous 
year have been surfaced with about 4 inches of screened gravel. A 
road having generally a rise of 10 feet in 100 has been built from 
the grounds below the dam to the bastion. This road is built on the 
steep side hill on the westerly side of the valley, and is constructed 
of rock excavated from the waste channel, the rock in the slopes 
being placed largely by hand. The road is surfaced with about 6 
inches of screened gravel. Most of the slopes on the hillsides have 
been seeded. 

Aiiiount of Work done and Materials used. 
The following table gives the amount of work done to the end of 
1901, the amount of work done during 1902, 1903, 1904 and 1905, 
and the total amount of work done to the end of 1905. The final 
estimate for the dam has not yet been prepared, but the total amount 
of work done to the end of 1905, with the 1,400 cubic yards of earth 
and the 1,900 cubic yards of rock remaining to be removed from the 
waste channel, is, approximately, the total amount of work at the 
dam. 





To 
December 
31, 1901. 


In 
1902. 


In 
1903. 


In 
1904. 


In 
1905. 


Total to 

December 

31, 1905. 


Earth excaTation (cable yards), 


43,000 


81,000 


68,800 


59,900 


55,000 


258.600 


Bock ezeaTation (cubic yards), 


14,370 


12,020 


18,800 


86,810 


7,350 


99,350 


Babblestone matonry (cable yards), 


28,480 


65,686 


69,180 


76,598 


12,012 


251,921 


Ashlar masoory (cable yards), 


66 


684 


2,015 


4,905 


1.147 


8,816 


Dimension stone masonry (eabie yards). 


- 


58 


417 


880 


1,870 


2,675 


Brick masonry (cabie yards) 


- 


407 


281 


898 


- 


1,086 


Oonerete masonry (cable yards), . 


- 


6,284 


1,906 


914 


1,621 


9,726 


Slope psTlng (cable yards), .... 


- 


- 


- 


870 


1.546 


1,916 


Iron and other metal work (tons), . 


- 


682 


71 


46 


166 


866 


Boadways and paths (sqaare yards). 


- 


- 


- 


460 


7,660 


8,120 


Vltrifled pipe for drains (linear feet), . . . 


- 


- 


- 


674 


1,986 


2,660 . 
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There have been used in the construction of the dam since the 
work began 81,103 barrels of Portland cement and 182,480 barrels 
of natural cement. All of the natural cement has been of the Union 
brand and a large proportion of the Portland cement of the Giant 
brand, both cements being manufactured by the American Cement 
Company of Egypt, Pa. 

The amount of cement used in the dam per cubic yard of each 
class of rubble masonry from the beginning of the work has been as 
follows : — 



Composition of Mortab bt Miasube. 


Barrels of 
Cement per 
CubleTard. 


Onbie Tarda 
baUt. 


1 part natural cement to 1 part sand 

1 part natural cement to 2 parta aand, 

1 part Portland cement to 2 parta aand 

1 part Portland cement to 2}i parU sand 

1 part Portland cement to 3 parts aand, 


1.43 
0.99 
1.07 
0.86 
0.78 


184 

179,708 

81,884 

8.927 

27,954 



The amount of cement used in the dam, per cubic yard of each 
class of concrete masonry, has been as follows : — 



Co3[P08inoir of Concbbte bt Measxtbe. 


Barrels of 
Cement per 
Cubic Yard. 


Cubic Tarda 
built. 


1 part natural cement, 2 parts aand and 5 parts atone, .... 

1 part natural cement, 8 parts sand and 6 parts stone 

1 part Portland cement, 2>^ parts sand and 4}^ parts stone, . 

1 part Portland cement, S parts sand and 6 parts stone 

1 part Portland cement, 4 parts sand and 8 parts stone 


1.88 
1.15 
IM 
0.99 
0.70 


984 

18 

7,107 

1,464 

172 



Miscellaneous Notes, 
When the work was started early in the spring the temperature 
at night was frequently below freezing, and all masonry built before 
April 12 was laid in Portland cement mixed in the proportion of 3 
parts of sand to 1 part of cement. From April 12 to May 27 the 
rubble masonry was laid in natural cement mortar mixed in the pro- 
portion of 2 parts of sand to 1 part of cement. After this date the 
small amount of rubble masonry remaining was laid in Portland 
cement mortar mixed in the proportion of 3 parts of sand to 1 part 
of cement. 
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The largest amount of rubble masonry laid in the dam during 
any week was during the week ending April 29, when 5 derricks 
were in operation and 1,284 cubic yards of rubble masonry were 
laid. During that week about 45 cubic yards of ashlar masonry 
were also laid. The average amount of rubble masonry laid per 
day by each mason has been 14.1 cubic yards, and by each derrick 
57.8 cubic yards. 

The stone for the ashlar and dimension stone masonry has all 
been obtained from the quarry of H. E. Fletcher & Co., at West 
Chelmsford, Mass. 

The maximum force employed by the contractor was during the 
week ending April 29, when 368 men and 43 horses were employed. 

Finish of Top of Dam and Terminal Structures. 

Early in the year studies were made for different designs for a 
stone parapet and for a metal fence to be placed on the top of the 
dam. The design adopted is a fence with round posts about 5 
inches in diameter, with bases 12% inches in diameter, spaced 9 feet 
9 inches apart, connected by two rails 2% inches in diameter. The 
2%-inch brass tubing for the rails of the fence has been furnished 
by the American Tube Works, and the brass posts and anchor bolts 
are being furnished by J. H. McCafferty & Co. of Boston. 

The work remaining to be done on the dam is the erection of the 
fence on the top of the dam, the erection of gates at the easterly end 
and of a fence around the platform at the bastion, and the construction 
of the granolithic surface on the top of the dam, including the abut- 
ment and bastion. 

North Dike. 

The construction of the North Dike was completed in 1904. A 
day-labor force was employed for several weeks in the spring, trim- 
ming up and seeding the westerly half of the dike, the maximum force 
employed being 14 men and 4 horses, for the week ending May 13. 

For the purpose of obtaining the elevation of the ground water in 
different parts of the dike during the time that the Wachusett Reser- 
voir is being filled, 15 wells 2 inches in diameter have been driven 
at different points on the dike. The deepest well has a depth of 90 
feet, and the average depth of the wells is 52 feet. Observations 
have been taken of the elevation of the water in these wells, and will 
be continued as the water rises in the reservoir. 
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South Dike. 

The South Dike was largely finished during 1904, the earthwork 
being completed except for filling the gap through which passed the 
quarry railroad used in the construction of the Wachusett Dam. 

Opposite a portion of the dike the reservoir is 2 miles wide, and 
the face of the dike will be exposed to the action of very heavy 
waves. 

On May 4, 1905, a contract was made with the McArthur Brothers 
Company, contractor for the Wachusett Dam, to place the two grades 
of heavier riprap on the water face of the dike. This was placed in 
two layers, having an aggregate horizontal thickness of 17.5 feet 
4 feet below the flow-line of the reservoir, and a slope on the water 
face of 1% horizontal to 1 vertical. The inner layer of this riprap 
consisted of stones containing 2 cubic feet or less, and the outer 
layer of stones of more than 2 cubic feet, the outer or exposed part 
of this last layer consisting of stones weighing a ton or more. The 
stone was obtained from the waste piles of the quarry from which 
the rubble stone for the Wachusett Dam was quarried, and was hauled 
to the dike on cars and placed with derricks. 

The same contractor also constructed a breakwater across the out- 
let of the basin, formerly the Carvill ice pond, to protect a levee 
which was built by day labor. 

Work under this contract was begun on April 29 and finished on 
September 30, the maximum force being 32 men, for the week end- 
ing July 8. Under this contract there were placed 11,991 cubic 
yards of riprap, at a cost of $15,385.24. 

Arrangements were made with the contractor for the dam to fill 
the gap in the dike through which the quarry railroad passed with 
material which he was required to remove from the embankments of 
his quarry railroad. This work was in progress for about three 
weeks, with a force of 35 men and 15 horses. About 1,000 cubic 
yards of material still remain to be placed to fill the gap. 

Considerable work has been done with a day-labor force at the 
South Dike, grading and seeding where the tracks over which the 
riprap was hauled to the dike were laid, building a levee across 
the outlet of the basin, which was formerly the Carvill ice pond, and 
doing other work in connection with the completion of the reservoir. 
The levee, which is of soil re-enforced with gravel w\d '^x^^Kfts^^^Xs^ 
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riprap, has been built so that the water will be held in the basin 
when the water in the reservoir is more than 7 feet below high water. 
The area of the water surface above the levee is 10^ acres, and the 
water will be about 7% feet deep. An iron pipe 24 inches in diam- 
eter, controlled by stop-planks in a concrete manhole, has been 
provided, by means of which the water in the ice pond can be drawn 
off if desired. This work was in progress from September 21 to 
November 16. The maximum force employed was 28 men and 4 
horses, for the week ending October 7. 

Relocation and Construction of Roads. 

The work of constructing and improving highways has been 
largely finished in previous years. During the past year a highway 
has been constructed along the southwesterly side of the reservoir, 
connecting West Boylston with Oakdale, the work consisting in part 
of improving an existing highway and in part of building a new 
highway. A broken-stone surface has been placed on 2% miles of 
highways in the villages of West Boylston and Oakdale, also on a 
short piece of Boylston Street where it crossed the old location of 
the Central Massachusetts Railroad in Boylston. The grading of 
Holden Street, at Oakdale, has also been finished and the highway 
has been surfaced with gravel. All of the above work has been 
done by contract. 

In addition to the work done by the contractors, a large amount 
of work has been done on highways by the day-labor forces, which 
included the grading and seeding of highway slopes, erecting and 
painting highway railings and fences in West Boylston and Oakdale, 
extending stone culverts, widening a high embankment on Worcester 
Street in West Boylston, constructing a concrete highway culvert 
and six pipe highway culverts between West Boylston and Oakdale, 
and paving gutters. The maximum day-labor force employed was 
43 men and 13 horses, for the week ending June 10. 

Contract 282^ The Newell & SnowUng Construction Company. 

BuUding a Part of Newton Street and improving Crescent Street^ in West Boylston; 
Date of Contract, April 21, 1905 ; Amount of Contract, f 4^12,25. 

The contract for this work, which included the building of a 

road extending about 2,930 feet from a point near the southerly 

limit of the shallow flowage embankment of soil near Oakdale to an 
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intersection with Crescent Street, and the improrement of Crescent 
Street from this intersection for about 2,110 feet to Central Street 
in West Boylston, was made with McBride & Co., on April 21. 
On April 26 McBride & Co., with the consent of the Board, assigned 
the contract to the Newell & Snowling Construction Company. 
Work was begun on April 29 and finished on June 9, and consisted 
of grading for the road-bed, surfacing same with a layer of selected 
gravel and laying pipe underdrains. The culverts were built by a 
day-labor force employed by the Board. The quantities of work 
done were as follows : — 

Earth excavation (cubic yards), 20,914 

Paving (cubic yards), 4 

Laying 5-inch sewer pipe for drains (linear feet), 2,266 

The maximum force employed was 55 men and 25 horses, for the 
week ending May 27. 

Contracts 285 and 286 j The H. Gore Company . 

Surfacing Sections 1 and 2 of Highways, chiefly in West Boylston, with Broken 
Stone; Date of Contracts, May 23, 1905; Amount of Controls, ^ 285 ^ 
f 7,856.09; 286', f 9,790,48. 

Sections 1 and 2 are, respectively, 6,487 and 8,110 feet in length. 
The contracts called for surfacing with broken stone the highway 
beginning at the southerly end of the three-arch bridge over the 
Quinepoxet River, extending through the village of Oakdale and fol- 
lowing along the northerly side of the reservoir to the junction of 
Sterling and Lancaster streets, and the new highway crossing the 
Wachusett Reservoir at West Boylston village and extending from 
the west side of Worcester Street on the southerly side of the reser- 
voir to a junction with the highway first mentioned. Included in 
Section 2 was also a portion of Boylston Street in the town of 
Boylston, about 325 feet in length, located near the South Dike, at 
a point where the Central Massachusetts Railroad formerly passed 
under the street. 

Work on Section 1 was begun on June 2 and finished on Novem- 
ber 9. The maximum force employed was 27 men and 16 horses, 
for the week ending July 29. 

Work on Section 2 was begun on July 28 and finished on Novem- 
ber 4, except that a small amount of wotk b\,\\\ x^tosJ^ti^ \R»\k^ ^^^^fe 
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' • • ' " • . »■■.» . • W achiisott Reservoir has 
.- i>niii(), Salomoiie & Petitti, 

• * • • '.^.:\ liiiUht'd early in Xovember. 

• :.»; . I • . !• » . tViuii the reservoir is 6,912,052 

(•.. ;: . ij .1 .t»s. . . wliitli 151,647 cubic yards were 

.1 • [ ■■ t* ii' lii;:. ::»or). The soil removed from the 

* ■• . . - .i i» ..: .IS iollows : — 

Cable Yards. 

471.221 

1,149,917 

•r. 181,781 

' K .1 4,966,936 

1 M., 160,896 

17,367 

H.uliunctt Dam, 24,935 

6,912.062 

... 10 ouhic yards of earth have been deposited 
v 'ivii hits boon covered to a depth of about 1 foot. 
Ms,s 16 cubic yards were used for the same pur- 
i:il o{ 24i{,566 cubic yards. 

\»: vws, under the direction of the engineering force, 
. .'iv- rolli)\viug work: — 

.. 11- i)t'lhc reservoir bottom, between elevation 340 

■»»', N»r wocils, grass and bushes which had grown up 

.... nipping of the soil or since the cleaning of the 

**.i. .Umo botwoon August 20 and November 18. 

'I* :.io.^ i»f laml cleaned, at a cost of $6,210, or an 

^i .'.» [Hi- :uiv. Over a considerable area where 

!i;ii [» auil wlioro the ground was not rocky, the 

.»»..'. ulili spring-tooth harrows, the grass, roots 

. I. • - .' . lakod and burned. On other areas the 

V mowed close to the ground, raked and 
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])iirnod, ]VIuch better results were obtained with the harrows, but 
at a considerably greater cost. The maximum force employed on 
this work was 70 men and 10 horses, on September 20. 

On both sides of the reservoir, near Sawyer's Mills, and on the 
southerly side of the reservoir, near Dover Pond, additional soil has 
been removed from the margins, the erosion of the water having 
caused the steep banks at these points to cave nearly to the limit of 
the original soil stripping. 

Considerable areas of the bottom of the reservoir near the upper 
end have been graded to secure proper drainage. Boulders have 
been removed from the Quinepoxet channel and placed along the^ 
edge and slopes of the channel. Levees and embankments have been 
seeded along the Stillwater River, and much other miscellaneous, 
work has been done. 

Contract 257 y Bruno^ Salomone & Petitti. 
Section 10 of the Wachusett Beservoir^ in BoyUton and West Boylstort, 

On December 27, 1902, a contract was made with Bruno, Salo- 
mone & Petitti for the construction of what is known as Section 10 
of the Wachusett Reservoir. This contract called for clearing, 
grubbing and excavating soil from some 700 acres toward the upper 
end of the reservoir, and at the beginning of 1905 the only other soil 
stripping necessary to complete the reservoir was that on a small 
area along the Stillwater River and on a comparatively small area 
near the South Dike, the soil from which was reserved for use at the 
Wachusett Dam. In addition, this contract provided for the con- 
^Tuction of a new chp.nnel, chiefly in rock, for the Nashua River, 
at the highway crossing the reservoir at West Boylston; for the 
excavation of earth and gravel from shallow portions of the reservoir 
at Oakdale; for enlarging the channel of the Quinepoxet River 
west of the Worcester, Nashua & Portland Division of the Boston & 
Maine Railroad at Oakdale ; for building a concrete dam across the 
river at the upper end of this channel ; for paving the slopes of rail- 
road and highway embankments ; and for covering with earth deep 
deposits of muck not desirable to remove. 

During 1905 all soil and other material has been loaded into carts 
and hauled directly to the place of disposal, the contractor finding it 
more economical to do the work by this method than by the u&^ <^^ 
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The total amount of soil removed under this contract was 1,273,- 
620 cubic yards, of which 269,366 cubic yards were used in highway 
embankments, 986,887 cubic yards in shallow flowage embankments 
atOakdale, and 17,367 cubic yards were placed in spoil banks. 

The contractor resumed the excavation of soil on April 3, and this 
part of the work was practically completed on September 2, the soil 
having been placed largely in shallow flowage embankments. Con- 
siderable soil was also used in dressing the margins of the reservoir 
near the Worcester Street crossing. 

The principal work under this contract during the year has been 
the enlargement of the Quinepoxet River channel and the building 
of the concrete dam at the upper end of the same. The material 
encountered in the channel excavation, much of which was hardpan 
with numerous large boulders, has been used mainly for facing the 
shallow flowage embankments. Some of the material has also been 
used for building a berm along the Central Massachusetts Railroad 
above Oakdale and for surfacing Holden Street. The concrete 
masonry of the dam was finished on September 22 and the slope 
paving above and below the dam on October 14. Water was turned 
over the dam on the latter date. The slope paving at the Worcester 
Street embankment in West Boylston and along the Worcester, 
Nashua & Portland Division has been completed. 

A considerable portion of the bottom of the reservoir near the up- 
per end has been graded to secure proper drainage ; the margins of 
the reservoir near the Worcester Street crossing have been graded, 
and numerous cellar holes have been filled and covered with soil. 

Work under this contract was completed on November 11, ex- 
cepting the removal of a few small buildings and of the contractor's 
plant. 

The quantities of work done were as follows : — 



To December 
81, 1904. 



For the Year 
1905. 



Totel. 



Glearing and grubbing (acres), 
Boil excavation (cubic yards), 
Barth excavation (cubic yards), 
Bock excavation (cubic yards), 
Slope paving (cubic yards), . 
Concrete (cubic yards), . 



164 

1,193,208 

90.849 

16,948 

18,902 



26 

80.412 

80,666 

260 

8,198 

812 



179 

1,278.620 

171,616 

17,208 

22,186 

812 



|pl:3:.icl:&rar 



] APTOH. 



>.F*»^^ AMP 



No. 57.] AND SEWERAGE BOARD. 101 

The maximum force employed during the year has been 193 men 
and 69 horses, for the week ending May 20. 

Contract 283, McBrtde & Co. 

StillwcUer River Improvement^ in West Boylston and Sterling ; Date of Contract, 
May 15, 1905 ; Amount of Contract, f28JS1.69. 

The contract called for the improvement of that part of the reser- 
voir along the Stillwater River, mostly above the Worcester, Nashua 
& Portland Division of the Boston & Maine Railroad. The work 
consisted mainly of clearing, grubbing and excavating soil from 
about 30 acres of the Wachusett Reservoir ; also of deepening and 
draining shallow portions of the reservoir ; of changing and enlarging 
the channel of the Stillwater River ; of excavating additional material 
and gravel for the protection of slopes which will be exposed to the 
action of water ; of building berms along the railroad and along the 
highway where it is close to the edge of the reservoir ; and of paving 
the slopes of portions of railroad embankments and elsewhere where 
necessary. 

The material removed has been transported to the place of disposal 
entirely by the use of carts. 

The quantities of work done were as follows : — 

Clearing and grubbing (acres), 19 

Earth excavation (cubic yards), 120,491 

Paving (cubic yards), 768 

Work under the contract was begun on May 24 and finished on 
November 11. The maximum force employed was 186 men and 60 
horses, for the week ending June 17. 

Relocation of Railroads. 
The principal part of the contract work upon the relocation of rail- 
roads was completed in 1903. As noted in previous reports, it was 
necessary to build a temporary location for the Central Massachusetts 
Railroad — a portion of the Boston & Maine Railroad — near the 
westerly end of the Wachusett Dam, in order not to interfere with 
the use of the travelling cableways which delivered materials for use 
in the masonry of the dam. Early in July it became feasible to limit 
the movement of the cableways sufficiently to permit the e.ci\safct\i5^- 
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tion of the arch bridge over the waste channel. The grading of the 
permanent line of the railroad was finished about the middle of Sep- 
tember, and shortly afterward employes of the Boston & Maine 
Railroad laid the track on the permanent location. The first train 
passed over this track on October 22. 

Some paving has been placed along the Worcester, Nashua & 
Portland Division of the Boston & Maine Railroad; and the under- 
grade crossing near Oakdale, through which the contractor for Section 
10 of the reservoir hauled soil, has been filled. Additional gravel 
has also been placed in the berms along the Worcester, Nashua & 
Portland Division and the Central Massachusetts Railroad near 
Oakdale. 

The only day-labor work in connection with the relocation of the 
railroads has been the building of the false-work for the arch across 
the waste channel. 

Contract 195-A (245) ^ McArthur Brothers Company. 

Section 2 of the Relocation of the Central Massachusetts Railroad, in Clinton, 

On April 18, 1902, a contract was made with the McArthur 
Brothers Company for the construction of what is known as Section 
2 of the Relocation of the Central Massachusetts Railroad. All of 
the work under this contract was completed in 1903, except the con- 
struction of a short. length of permanent line of railroad in place of 
the temporary line necessarily used during the construction of the 
dam. The work included the construction of a masonry arch bridge 
to carry the railroad over the waste channel, the construction of 
short lengths of embankment on either side of the bridge, and the 
removal of the embankment of the temporary line. 

The contractor began the work of laying masonry at the arch bridge 
on July 5, and completed the embankment of the permanent line 
about the middle of September. On October 23, immediately after 
the trains of the Boston & Maine Railroad began to run over the per- 
manent line, work was begun on the removal of the embankment of 
the temporary line, and at the end of the year this work was prac- 
tically completed. 

The quantities of work done were as follows : — 



. Mr: - • . : 
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To December 
81,1004. 


In 1005. 


Total. 


Barth excavation (cabicyard«), 

Bock excavatioD (cubic yards) 

Rabble stone masonry (cubic yards), 

Dry paving (cnbic yards), 


25,500 
55,500 
18,800 

2,120 

2,860 

740 

140 


16,900 
806 

020 
170 

385 


41,700 
55.806 
18,800 
020 
2,980 
9.860 
1,195 
140 



The maximum force employed during 1905 has been 63 men and 
30 horses, for the week ending November 18. 

Improving Wachusett Watershed. 

Paved ditches with board bottoms, having an aggregate length of 
2,875 feet, have been built to drain the swampy ground below the 
South Dike and the deeper part of the pit from which sand was 
obtained for the construction of the masonry of the Wachusett Dam. 
The maximum force employed on this work has been 26 men and 4 
horses, for the week ending November 25. 

A ditch about 1,870 feet long has been dug to drain swampy land 
near the Lamson nursery. The dams in Holden at the Canada and 
Unionville mill-ponds and at Day's Mill have been repaired. Con- 
siderable other work has been done by day-labor forces in construct- 
ing filter-beds, cesspools and privy vaults. 



Forestry. 
The work of cutting out fruit, mature and undesirable trees pre- 
paratory to planting has been done over about 175 acres. The fire 
guard 40 feet wide along the margins of the land purchased by the 
Board has been extended through timber land for about half a mile 
near Oakdale. An area of 101 acres was planted between April 15 
and May 13, and of 147 acres between August 26 and October 14, 
largely with seedlings from the nurseries. Of the above, about 
67 acres were in heavy grass land, where four-year-old white pine 
seedlings were planted in rows 6 feet apail each way ; the remain- 
ing 181 acres were pasture and sprout land, which were. \AaxARA. 
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with three-year-old whit« pine seedlings, set at intervals of 10 feet, 
with sugar maple, hickory, chestnut, locust or oak planted between 
for fillers, where a suitable filler did not exist. In doing this work 
the following seedlings from the nurseries of the Board have been 
used: 163,600 pine, 106,300 maple, 9,800 chestnut, 3,200 locust, 
10,000 oak, also 3 bushels of hickory nuts. The cost of taking the 
trees from the nursery and setting them in the ground has been 
$4.95 per thousand trees, or $5.55 per acre. 

The following table gives information regarding land belonging to 
the Board above the flow-line of the reservoir. Outlying land and 
land along the Quinepoxet River above the road which formerly 
crossed the river to the Harris Mills is not included in this tabu- 
lation. 

Acres. 

Area of land which was forested when acquired, 1,431 

Area which has been planted with trees, 937 

Area to be planted with trees, 483 

Area open and which will probably not be planted, 300 

Area of marginal strip along shores of reservoir, 197 

Total area belonging to the Board, 3,348 

Four-year-old white pine seedlings have been planted at intervals 
of 40 feet along both sides of a public road near the North Dike for 
a distance of % mile ; and where trees planted along highways in 
previous years have died, they have been replaced for a distance of 
about 121^ miles. Two and three year old white pine seedlings and 
three-year-old arbor vitse seedlings have been planted along 121^ 
miles of the reservoir margin ; and where trees planted in previous 
years have died, they have been replaced for about the same dis- 
tance. An additional row of arbor vitse has also been planted along 
about 20 miles of the reservoir margin. 

The total length of the flow-line of the resei'voir, including 1.2 
miles around Cemetery Island, is 38.2 miles. Arbor vitse and white 
pine seedlings have been planted on the marginal strip along 27 
miles of the flow-line. Along the dikes, highways and railroads, for 
a distance of 5.7 miles, trees will not be planted; and there remain 
about 5.5 miles of the marginal strip to plant with trees. 

The necessary care has been given to the Flagg and Lamson nurs- 
eries during the year. There were transplanted from the nursery 
beds to the transplant rows at the Flagg nursery 52,200 white pines, 
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5,400 Scotch pines, 81,600 arbor vitae and 12,300 Norway spruces* 
Besides the above stock in transplant rows, this nursery contains 
494,000 white pines, 2,000 Scotch pines, 38,300 white spruces, 
11,000 Douglas spruces, 8, 800. Norway spruces, 127,000 arbor vit8& 
and 8,400 birches, hemlocks, larches, and tamaracks in seed beds. 
At the Lamson nursery there are 22,500 maples, 3,900 walnuts, 
6,200 oaks, 2,400 ashes, and 15,800 locusts, and about 2 bushels of 
chestnuts, which have been laid away in sand preparatory to plant- 
ing directly in the field next spring. 

Engineering. 
In addition to the engineering work already enumerated and that 
necessarily connected with the supervision of the contract and day- 
labor work in progress, the engineering force of the Dam and 
Reservoir Department has performed the following work. Plans^ 
specifications and estimates have been prepared for the construction 
of a new highway on the southerly side of the reservoir, between 
Oakdale and West Boylston, and for the treatment of that part of 
the reservoir lying along the Stillwater River. Elevations of the 
bottom of the reservoir, taken after the completion of the excava- 
tion, have been entered on the record sheets, and contour lines have 
been drawn covering an area of 920 acres, making a total of 3,420 
acres covered by these final records at the end of the year. From 
these record sheets tables have been prepared showing the capacity 
of the reservoir at each tenth of a foot between elevations 325 and 
370. Surveys have been in progress of the marginal line of the 
watershed, and the line has been surveyed for a distance of 38^ 
miles. The total distance around the margin of the watershed is 
about 69 miles. This survey has been connected with the system of 
co-ordinates of the Wachusett Reservoir by triangulation. Surveys 
and studies have been made for filter-beds for filtering the water of 
a brook which drains the village of Sterling, and much other minor 
engineering work has been done in connection with the settlement 
of claims and for other purposes. 

Cement Tests. 
The usual tables of tests of cements used in the dam and other 
works at the Wachusett Reservoir, and in the Weston Aqueduct^ 
may be found in Appendix No. 2. 
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SUDBUBY AND DISTRIBUTION DEPARTMENTS. 

Dexteb Brackett, Department Engineer, 
The only actual work done in these departments chargeable to 
construction was the setting of a Venturi meter and the laying of a 
few lengths of 48-inch pipe at the low-service pumping station at 
Chestnut Hill. Studies and estimates have been made for new 
pumping machinery and a new pumping station in Arlington to re- 
place the temporary plant which was installed in 1899. On October 
28 a contract was made with the AUis-Chalmers Company of Mil- 
waukee, Wis., for furnishing and installing during the coming year 
a horizontal high-duty pumping engine, capable of raising 1,500,000 
gallons per twenty-four hours to a height of 300 feet. A consider- 
able part of the time of the department engineer and his assistants 
has been spent upon matters connected with the suit brought by the 
cities of Maiden, Medford and Melrose for damages on account of 
the taking of Spot Pond, and in the preparation of record plans of 
work done in previous years. 

OFFICE FORCE. 

Frank T. Daniels, Principal Office Assistant until December 23 ; Benjamin F. 
Hanoox, Jr., Assistant in Charge of Drafting Department since December 
23 ; Samuel E. Killam, Office Assistant. 

The following is a statement of the more important work upon 
which the drafting department has been engaged during the year. 

For the Wachusett Reservoir a drawing was made showing the 
paving for the North Dike, and one showing the location of the stone 
masonry railroad bridge over the waste channel. For the Wachu- 
sett Dam there have been made grading plans for the hillside slopes 
and for the Boylston Street approach ; detail drawings of steelwork 
for the upper gate-chamber and of steel re-enforcement for the 
granolithic surface of the dam, abutment, upper gate-chamber and 
bastion ; detail drawings of stone curbing and of iron fence and gates 
for the Boylston Street approach ; drawings for a granite balustrade 
to surmount the dam, which was not adopted; and detail drawings 
of the adopted design for a fence, consisting of cast brass posts and 
rails of seamless drawn brass tubing. Studies have been made for 
bronze tablets and for a fountain at the pool below the dam. 

Detail drawings, with specifications, were made for a dwelling 
house tor the foreman at the Weston Reservoir. Forty-three record 
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plans of structures on the Weston Aqueduct have been made, also 16 
record drawings of work connected with the relocation of the Cen- 
tral Massachusetts Railroad. Working drawings were made for steel 
manhole covers and granite manhole curbing for use on the Sudbury 
and Cochituate aqueducts, also record drawings showing changes and 
repairs at Beaver Dam Brook culvert and Waban Valley bridge. 
The whole number of finished drawings completed during the year 
was 134. 

During the year drawings pertaining to the works acquired from 
the city of Boston have been transferred to this department from the 
City Engineer's department. These plans, about 1,300 in number, 
have been examined, rearranged and indexed. 

The force employed in the drafting department numbered 8 for 
the first month, 7 for the succeeding seven months and 6 for the last 
four months. 

Samuel E. Kallam has had charge of the general office, where 
the work is of a varied character, such as making miscellaneous in- 
vestigations and computations, procuring supplies and making blue- 
prints. Mr. Killam has also had general charge of the photographic 
work. 

Accidents. 

No fatal accidents have occurred during the year. 
MAINTENANCE. 

(This report has been compiled from reports prepared by the engineers in charge of the varions 
departments of the works.) 

Rainfall and Yield. 

The total rainfall for the year on the Sudbury watershed has been 
42.31 inches, or 3.78 inches below the average, the deficiency oc- 
curring in the months of February, March, April and May, during 
which time the rainfall was 9.38 inches, or 6.29 inches below the 
average. As a result of the small rainfall at the season of the year 
when the greatest percentage is collectible in the reservoirs, the 
yield of both the Sudbury and Wachusett watersheds has been low, 
that of the Sudbury watershed being 26 per cent, below the average 
of the preceding thirty years, and that of the Wachusiett watershed 
27 per cent, below the average of the preceding eight years during 
which records have been kept. 

Statistics relating to rainfall and yield of watersheds may bo fouxkA 
in Appendix No. 3, tables Nos, 1 to 11 • 
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Storage Reservoirs. 

The quantity of water stored in all of the storage reservoirs on 
January 1, 1905, was 15,638,100,000 gallons. Rains early in Jan- 
uary, aggregating about 3.5 inches, caused an increase of about 
4,000,000,000 gallons in the quantity stored ; but on account of the 
low rainfall and cold weather after that time there was a lowering of 
the reservoirs from the middle of January until March 8. During 
March and April the reservoirs were filling, reaching the maximum 
for the year of 33,708,200,000 gallons, on May 1. From May 1 to 
September 3 there was an almost continual loss of storage, and on 
the latter date the reservoirs contained 26,758,900,000 gallons. 
On September 2, 3 and 4 about 6 inches of rain fell, causing an 
increase of 4,000,000,000 gallons in the quantity of water stored. 
From the middle of September until the end of November the stor- 
age decreased, but did not fall quite to the point reached early in 
September. During December the reservoirs were filling, and at 
the end of the year the quantity stored was 28,971,900,000 gallons* 

The following table gives the quantity of water stored in the stor- 
age reservoirs at the beginning of each month : — 

Quantity of Water stored in W^achusett Reservoir, and in Reservoirs on Sudbury 
and Cochituate Watersheds, at the Beginning of Each Month, 



Datb. 


In 
Wachnsett 
Reeervoir 
(Oallons). 


In Sndbnry 

Reservoir and 

Framlngham 

Reservoir No. 3 

(Gallons). 


In All Other 

Storage 
Reservoirs 
(Gallons). 


Total 
(Gallons). 


1005. 

Jannary 1, 


. 


4,409,600,000 


7,912.600,000 


3,316,000,000 


15,638.100,000 


Febraary 1, 










7,649,200,000 


6,937,900,000 


4.432.900.000 


18.920,000.000 


March 1, 












5,800,700,000 


7.011.700,000 


4.016.700,000 


16,829,100,000 


April 1. 












16,371,800,000 


7.829.600.000 


5.716,800.000 


28,416,200,000 


Mayl. 












20,498,900,000 


6,678,900,000 


6.680.400.000 


88.708,200,000 


Jnoe 1, 












18,860,000,000 


6,961,900,000 


6.916,700,000 


32,219,200,000 


July 1, 












16,582.800,000 


7,863,200,000 


7,087,000,000 


81,622,600,000 


AngOBtl, 












14,961,000,000 


7,998,200,000 


6,489.400.000 


29,433,600,000 












13.774,800,000 


7,877,600,000 


6.286,900,000 


86,988,800,000 


October 1, . 










16,208,700,000 


7,916,300.000 


6,106,600,000 


80,231,600,000 


November 1, 










16,067,100,000 


7,847.800,000 


6,178,700,000 


28.083,600,000 


December 1, 










14,628,900,000 


7,772.600,000 


4,662,000,000 


27,068,400,000 


1 
January 1, 


006. 








17,116,800,000 


6,881,300,000 


6,026,800.000 


28,971,900,000 
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Wachusett Reservoir. — At the beginning of the year the water 
in this reservoir was at elevation 317, or 33 feet above the bottom 
of the 48-inch outlet pipes, and the reservoir contained 4,409,600,000 
gallons of water. On account of the small rainfall during the first 
five months of the year the yield of the streams entering the reser- 
voir was very much below the average. The highest elevation 
reached during the year was 349.63, on April 28, when the reservoir 
contained 20,697,900,000 gallons. From May 1 until September 
3, and from September 15 to December 6, water was drawn from 
the reservoir practically continuously for the supply of the Metro- 
politan District. At the end of the year the water stood at elevation 
344.06, and the reservoir contained 17,115,300,000 gallons. The 
only water discharged from the reservoir into the river below the 
dam was that required to be so discharged for the use of the Lan- 
caster Mills and others. The average quantity as measured at the 
gaging station below the Lancaster Mills was 2,309,000 gallons per 
day. 

Sudbury Reservoir, — At the beginning of the year the water in 
this reservoir stood at elevation 259.18, or .18 of a foot above the 
stone crest of the dam. The lowest point during the year was 
reached on February 14, when it stood at elevation 255.82. During 
March, April and May the water stood from 1 to 3 feet below the 
crest of the dam. Early in June it was raised to the level of the 
crest, and from June 10 until December 17 water was running al- 
most continuously over the crest of the dam, the reservoir being 
kept full by a flow from the Wachusett Reservoir. On December 
16 the flow from the Wachusett Reservoir was shut off, and at the 
end of the year the Sudbury Reservoir had fallen about 2 feet. 

A gravel driveway has been built from the head-house of the Wes- 
ton Aqueduct to the store-house at the northerly end of the dam, the 
loam removed in constructing the driveway being used to cover an 
unsightly rock dump below the dam. A large number of pine trees 
were set out on the grounds, 500 chestnut posts cut for use on the 
works, joints on the ovei'flow of the dam repointed, a new capstone 
and a short piece of coping set on the retaining wall of the channel 
below the dam, and a new cesspool built for the house at the dam 
occupied by the foreman. 

The Marlborough Brook filter-beds have been in use throughout 
the year, and have filtered all the watet T^ewi^fti i^wa. '^^ \st^^«- 



110 METROPOLITAN WATER [Pub. Doc. 

except for a few hours on January 7. The beds were cleaned in the 
latter part of June and early in July, and the natural beds were 
again cleaned in November. Cracks in the concrete channel dams 
were cut out and pointed, and a new connection with concrete walls 
fitted with stop-planks was made between beds 25 and 26. A 12- 
inch Akron pipe 718 feet long has been laid between a manhole on 
the Marlborough sewer and filter-bed No. 20 of the Marlborough 
Brook filter-beds. By means of valves set in the manholes the flow 
in the sewer can now be diverted on to the filter-beds, in case the 
storage reservoir and filter-bed on Farm Road should be at any 
time in danger of overflowing. During the past year diluted sewage 
flowed on to this filter-bed on March 25, 26 and 27, April 6, Sep- 
tember 3, 4, 5, 6 and 7. 

Eight new stone bounds were set to define property lines along 
the Marlborough Brook, the brook was cleaned, and adjoining 
property owners who had encroached upon the property of the 
Board by depositing ashes and other rubbish were required to re- 
move the same. 

Framingham Reservoir No. 3. — This reservoir was kept nearly 
fall of water during the year, water for that purpose having been 
drawn from the Sudbury Reservoir when required. At the end of 
the year the water stood about 3 feet below the crest of the dam. 
The ceiling of the gate-house and the exterior of the shed and boat- 
house at the dam were painted. 

Framingham Reservoir No. 2, — This reservoir was kept practi- 
cally full throughout the year, the lowest point reached being about 
8 feet below the crest of the dam, on October 3. During the pre- 
vious week water was wasted preparatory to filling the reservoir 
with water of better quality from the Ashland and Hopkinton reser- 
voirs. Water was drawn from the reservoir for the supply of the 
Metropolitan District for a longer period and in greater quantity 
than at any time since 1898. Water was drawn from the reservoir 
to Lake Cochituate on December 4 and 5. The ceiling of the gate- 
house, the exterior of the shed and boat-house near the dam and the 
fence on both sides of Fountain Street were painted, 5 land bounds 
were set, a granolithic cap placed on the gate-house chimney, and 
the joints in the masonry of the chimney repointed. 

Framingham Reservoir No. 1. — This reservoir was full and water 
wasted over the dam for the greater portion of the time from the 
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beginning of the year until the latter part of June. During the last 
half of the year but little water was wasted. Water was drawn from 
this reservoir and discharged into Lake Cochituate on May 5 and 6, 
during parts of nine days from September 4 to 15, inclusive, and 
on four days from December 1 to 5. The gate-house ceiling was 
painted and the chimney repaired in the same manner as at Reser- 
voirs Nos. 2 and 3. 

Ashland Reservoir. — At the beginning of the year the water in 
this reservoir was 31.34 feet below high water. It rose to the level 
of the stone crest on May 29, and the reservoir remained practically 
fiill until early in July. Water was drawn from the reservoir in 
varying quantities during each of the last six months of the year. 
On September 3 its surface was at elevation 216.86, or 8.35 feet 
below high water, which was the lowest point reached during the 
last half of the year. It was 4.3 feet below high water on January 
1, 1906. The lower gate at the gate-house, through which there 
had been a small leakage for a number of years, was repaired early 
in the year. The exterior of the gate-keeper's house and the interior 
walls of the gate-house have been painted, and the walk on the dam, 
1,800 feet in length, resurfaced with gravel. 

Hopkinton Reservoir. — This reservoir was 31.48 feet below high 
water at the beginning of the year. On June 29 it was at elevation 
303.92, or 1.08 feet below high water, which was the highest point 
reached during the year. The draft from the reservoir in the last 
half of the year lowered the surface to elevation 293, or 12 feet below 
high water, on November 29. At the end of the year it had risen 
to elevation 295.74. About four-fifths of the water drawn from the 
reservoir was filtered through the beds below the dam. One of the 
gates at the dam, through which there was a small leakage, was re- 
paired. A survey was made and 14 stone bounds set on the boundary 
line of land just below the dam formerly belonging to William F. 
Ellis and Levi F. Hollis. The filter-beds were cleaned as usual, and 
the southerly half of the roof of the gate-keeper's house was shingled. 

Whitehall Reservoir, — Water was drawn from this reservoir in 
January, February and March, lowering it from elevation 337.29 on 
January 10 to elevation 333.27 on March 9. The outlet gate was 
then closed and the reservoir filled slowly, but did not rise to high- 
water mark during the year, although no water was drawn from tha 
reservoir from March 9 until December \&, N^\k^\i \\. ^Va<^^ ^ '^'^^^^ 
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tion 337.83, or 2.07 feet below the extreme level to which the water 
can be raised by the new dam. At the end of the year it had fallen 
to elevation 337.27. 

Farm Pond. — The water in this pond was kept from about high 
water to 1 foot below during the year. It was twice partially filled 
with water drawn from Framingham Reservoir No. 1, once in May 
and again in November. No water was drawn from the pond for the 
use of the Metropolitan District, and none was wasted into the Sud- 
bury River. The paving on the slopes of the embankment of the 
aqueduct where it passes through the pond has been relaid at points 
where it had settled or been thrown out of position by the action of 
the waves and ice. A galvanized-iron cap was placed on the gate- 
house chimney, and the chimney repointed. 

Lake Gochituate. — At the beginning of the year the water in the 
lake was 4.52 feet below high water; on March 27 the lake was fall, 
and remained at or near high-water mark until the middle of July, 
after which date the draft for the supply of the District lowered its 
surface to 140.35 on September 3. The heavy rainfall at this time, 
and water turned into the lake from Framingham Reservoir No. 1, 
raised the lake about 3 feet ; but after the middle of September there 
was a gradual drop in its surface, and on November 29 it was 6.46 
feet below high water, the lowest point reached during the year. 
During the first week in December water was turned into the lake 
from Framingham Reservoirs Nos. 1 and 2 ; and on January 1, 1906, 
it was 5.68 feet below high water. 

The joints in the stone masonry of the outlet dam were cut out 
and repointed, the joints in the horizontal surfaces being pointed 
with elastic cement and in the vertical joints with Portland cement. 
A new 1-inch cement-lined water pipe, 281 feet long, was laid 
between the foreman's house and the barn, the foreman's house 
reshingled, and the driveway from the street to the barn resurfaced 
with gravel. 

The channel of Course Brook, through which the water flows 
when running from the Sudbury Aqueduct into the lake, was cleaned 
for a distance of about 2,400 feet, and the brush cut on the land 
adjacent to the brook. Twenty-five stone bounds were set to define 
property lines on the east shore of the lake. 

At the beginning of the year Dudley Pond was 3.34 feet below 
high water. The highest elevation was 2.13 feet below high water, 
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in the latter part of April; and the lowest 4.14 feet below high 
water, on November 27. From July 21 to 26, inclusive, a total 
quantity of 20,800,000 gallons was discharged from the pond into 
Lake Cochituate. 

The surface of Dug Pond varied between .69 of a foot above and 
2.91 feet below the invert of the 18-inch overflow pipe. 

The Pegan Brook filter-beds were in use on 202 days during the 
year. All of the brook water was filtered with the exception of 
small quantities which overflowed on parts of 6 days, and all of the 
water from the intercepting ditch except on parts of 6 days. The 
total quantity of water pumped during the year was 235,317,000 
gallons, of which 158,020,000 gallons were from Pegan Brook and 
77,297,000 gallons from the intercepting ditch. The total quantity 
of coal consumed was 150,068 pounds, indicating 1,568 gallons of 
water pumped per pound of coal. The cost of operating the pump- 
ing station and caring for the filter-beds and grounds was $2,536.17, 
making the cost per million gallons pumped $10.78. The filter-beds 
have been cleaned several times when necessary, also the ditches in 
the upper portion of the Pegan Brook receiving reservoir, and the 
deposit removed from the bottom of the settling reservoir for the 
drainage ditch. This reservoir had not been cleaned since it was 
built, two years ago, and the deposit was 4 inches in depth. The 
pumping machinery was painted, and a number of pine trees set out 
along the drive leading from the street to the station. 

Sources from which Water has been taken. 
An average of 71,877,000 gallons per day was drawn from the 
Wachusett Reservoir through the Wachusett Aqueduct into the Sud- 
bury Reservoir. An average of 30,742,000 gallons per day was 
drawn from the Sudbury Reservoir through the Weston Aqueduct 
into the distribution system of the Metropolitan District. From 
Framingham Reservoir No. 3 an average of 63,539,000 gallons per 
day, and from Framingham Reservoirs Nos. 1 and 2 an average of 
11,845,000 gallons per day, was drawn through the Sudbury Aque- 
duct to Chestnut Hill Reservoir. An average of 15,313,000 gallons 
per day was drawn from Lake Cochituate through the Cochituate 
Aqueduct to Chestnut Hill Reservoir. The Spot Pond drainage 
area furnished 310,000 gallons per day. 
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Aqueducts. 

The Wachusett Aqueduct has been in use 266 days during the 
year. It was thoroughly cleaned between December 6 and 11. It 
was also examined at this time, and was found to be in excellent 
condition. The usual work of maintenance along the line of the 
aqueduct has been performed, and the grounds and appurtenances 
are in excellent condition. 

The Sudbury Aqueduct was in service on 359 days during the 
year. The masonry portion of the aqueduct was cleaned on April 11 
to 14 and April 19 to 22. The repairs made on the Waban Bridge 
in 1904 reduced the leakage from the aqueduct to a very small 
amount ; but during the extreme cold weather in January and Feb- 
ruary ice formed in the open spaces under the aqueduct to such an 
extent that it became necessary to operate the steam plant for about 
a month. While the aqueduct was emptied for cleaning, cracks in 
the invert were pointed from station 284 + 88 to 285 + 60, and 
from station 642 + 24 to 644 + 47 ; and in the arch from station 
284 + 95 to 285 + 65, and from station 642 + 22 to 644 + 70. 

When the aqueduct was constructed, manhole openings 3 feet 
square were left in the top at intervals of about 1,500 feet. These 
manhole openings were built with a granite coping and cover which 
^vas covered with about 1 foot of earth; but, for convenience in 
obtaining access to the aqueduct, wooden crurbings and covers have 
been in use for several years on a number of these manholes. During 
the pa^t year the stone copings on 18 of the manholes have been raised 
to the level of the ground, and iron covers placed over the openings. 

The ironwork in the roof, as well as other ironwork in the Farm 
Pond gate-house, was painted, also a small shed near the gate-house, 
and the storehouse on the line of the aqueduct at South Framingham. 

The city of Newton laid an 8-inch sewer over the aqueduct at 
Gibbs Street, Newton Center, using for the crossing 72 feet of cast- 
iron pipe laid with leaded joints. 

The culvert which passes under the aqueduct near Grant Avenue 
in Newton has been deepened and enlarged by removing paving and 
underlying gravel down to the plank floor which forms the founda- 
tion for the sidewalls of the culvert. On the floor was laid a 2-inch 
layer of concrete, in which was embedded expanded metal secured 
to the floor with composition nails. The depth of the culvert was 
jn creased from 3.8 feet to 6 feet. 
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The Cochituate Aqueduct was in use 249 days. The interior of 
the aqueduct, with the exception of the siphon pipes, was cleaned 
on May 10 to 13, inclusive. The iron gratings and all ironwork 
below high-water level at the several waste-weirs have been painted, 
and the brass work in connection with the gate stems cleaned. 
Masonry curbings with iron covers have been built on 13 manholes, 
replacing wooden curbings which had been previously used. The 
surveys for locating the aqueduct and determining the position of 
property bounds have been continued, and 42 land bounds and 41 
alignment bounds have been set. 

The Weston Aqueduct was in use 302 days. The flow was stopped 
nearly all of the time from the first of the year until February 8, 
also from March 3 to 13, during which time men were employed in 
cutting out and repointing cracks in the aqueduct masonry. While 
the aqueduct was being repaired it was cleaned for its entire length. 
The work of cutting out and pointing fine transverse cracks, which 
was started at the very last part of the previous year, was entirely 
completed in March. The number of cracks cut out and pointed was 
724. In connection with this work, 319 1-inch and l^inch pipes 
were built into the masonry, and through most of the pipes cement 
grout was forced until all interstices were filled. 

The barn at the White place, in Saxonville, was repaired. A 
portion of the steep bank at the portal to tunnel No. 1 at the back 
of the head-house was sodded, and the remainder of the bank will be 
sodded in the spring if that which has already been placed remains 
in poijition during the winter. Sand banks near siphon chamber 
No. 2 were sloped and a large number of pine trees set out. Trees 
have also been set on the slopes of the sand banks west of siphon 
chamber No. 2, and in the borrow pits between siphon chambers 
Nos. 2 and 3. Two broad dikes with very flat slopes were built on 
the Bowditch estate in Framingham, to prevent the water from Bait- 
ing Brook overflowing and passing through a culvert under the 
aqueduct near Millwood Street. One of these dikes was about 180 
feet long, with an extreme height of 2.1 feet; and the other 125 feet 
long, with a height of 1.7 feet. Two screens have been built and the 
frames set In the head-house of the aqueduct. A current meter 
apparatus was installed in the gaging chamber early in February, 
and during the year a large number of current meter measurements 
have been made for determining the flow of the aqueduct at dxfifex'^ix^ 
depths. 
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Pumping Stations, 

Seventy-five per cent, of all the water supplied to the Metropoli- 
tan Water District has been pumped at the two stations at Chestnut 
Hill Reservoir ; the remainder was delivered by gravity. The total 
quantity pumped at all of the stations during the year was 35,986,- 
230,000 gallons, or 1,024,140,000 gallons more than during the 
preceding year. The cost of operating the stations was $93,752.58, 
equivalent to $2,605 per million gallons pumped, which was 1 cent 
per million gallons less than the corresponding cost during the 
year 1904. 

The cost per gross ton of fuel used at the Chestnut Hill high-ser- 
vice station was the same as in 1904, at the Chestnut Hill low-service 
station $0.28 less, and at the Spot Pond station $0.04 less, than 
during the preceding year. 

Thirty-three tests have been made to determine the viscosity, 
specific gravity and burning point of oil used at the several stations, 
and 28 tests were made to determine the calorific value of the several 
lots of coal used. 

Coal for use at the several stations has been purchased as fol- 
lows : — 





GB088 Tons. 






Chestnut 
Hill High- 
service 
StaUon. 


Chestnut 
Hill Low- 
service 
Station. 


Spot 

Pond 

sution. 


West 
Rozbury 
Station. 


Arling- 
ton 
Station. 


Price 

per Gross 

Ton. 


Bay State Fuel Company, bitaminoas, . 


08.44 


- 


- 


- 


- 


$5 28 


George W. Bailey Company, bitnminons, 


90.85 


- 


- 


- 


- 


478 


Metropolitan Ooal Company, bitaminons. 


891.67 


- 


- 


- 


- 


4 50 


Dartmouth Coal Company, bitnminons, . 


- 


578.28 


- 


- 


- 


4 37 


Metropolitan Ooal Company, bitaminoas. 


- 


418.52 


- 


- 


- 


4 35 


Dartmonth Coal Company, bitaminoas, . 


891.96 


- 


- 


- 


- 


4 80 


Merchants Coal Company, bitaminoas, . 


2,175.09 


- 


- 


- 


- 


4 12 


Merchants Coal Company, bitaminoas, . 


- 


1,475.53 


- 


- 


- 


898 


E. B. Townsend, buckwheat anthracite, . 


18.10 


- 


- 


- 


- 


358 


E. B. Townsend, buckwheat anthracite, . 


- 


92.25 


- 


- 


- 


8 26 


Dartmouth Coal Company, buckwheat 

anthracite, 
W. M. W. Spring, buckwheat anthracite, 


80.20 
435.80 


- 


: 


_ 


- 


8 11 
8 11 


C. W. Claflln & Co., buckwheat anthra- 

cite. 
W. M. W. Spring, buckwheat anthracite, 


71.50 


555.92 


- 


_ 


^ 


802 
289 


Dartmouth Coal Company, buckwheat 
anthracite. 


~ 


114.21 


- 


- 


- 


2S5 
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OB088 Tons. 






Chestnut 

Hill High. 

service 

Station. 


Chestnut 
Hill Low- 
service 
Station. 


Spot 
Pond 
Station. 


West 
Rozbury 
SteUon. 


Arling. 

ton 
Stetion. 


Price 

per Oross 

Ton. 


C. W. Claflin ft 06., buckwheat anthra- 
cite. 

Bay State Fuel Company, screenings, . 

Maiden Coal Company, bitnminons, 
Locke Coal Company, Boreeningi, . 

D. J. Cotter & Co., anthracite, . 
Metropolitan Coal Company, anthracite, 
Peirce ft Winn Company, bituminous, . 
Peiroe 8c Winn Company, screenings, . 


562.17 


304.10 


493.26 
442.67 


301.62 
53.67 


885.80 
107.58 


$2 78 
2 52 
4 88 
24 
728 
7 17 
$4 51 to 4 08 
224 


Total gross tons, bituminous, . 
Total gross tons, anthracite. 

Total gross tons, anthracite screen, 
ings. 

Average price per gross ton, bitu. 
minous. 

Average price per gross ton, anthra. 
cite. 

Average price per gross ton, anthra- 
cite screenings. 


3,647.01 

605.601 

562.17 

$4 26 

3 111 

2 52 


2,472.33 
1,166.481 

$4 14 
2 871 


493.26 

442.57 
$4 38 

2 24. 


855.10 
$7 26 


385.80 

107.58 
$4 50 

224 


- 



1 Buckwheat. 



Chestnut HUl High-service Station. 

The water used in the high-service district of Boston, the city of 
Quincy and the towns of Watertown, Belmont and Milton, was 
pumped at this station. 

The following are the statistics relating to the operations at this 
station : — 



Engines 
Nos.land2. 



Engine 
No. 3. 



Engine 
No. 4. 



Totals for 
Stetion. 



Totel quantity pumped (million gallons). 
Daily average quantity pumped (gallons), 
Totel coal used (pounds), . 
Gallons pumped per pound of coal, . 
Average head pumped against (feet), 

. Cost of pumping : — 

Labor 

Fuel 

Bepairp, 

Oil, waste and packing. 

Small supplies, .... 

Totels 

Cost per million gallons pumped. 

Coat per million gallons raised 1 foot high, 



1,381.48 

3,785,000 

1,085,452 

605.80 

120.87 

$4,700 70 

3,626 21 

678 05 

106 00 

213 57 



$0,311 51 
$6,740 



481.82 

1,320,000 

424,881 

1,134.01 

128.01 

$648 08 
744 12 
640 30 
27 10 
20 48 



10,564.86 

28,045,000 

8,505,184 

1,242.17 

130.30 

$10,477 87 

14,780 61 

584 08 

430 08 

476 08 



12,428.16 

34,050,000 

10,015,617 

1,138.58 

120.24 

$15,827 50 

10,150 04 

1,708 33 

663 26 

710 08 



$2,000 02 
$4,338 



$26,766 67 
$2,584 



$38,168 20 
$8 .071 
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On account of an increase of over 9 per cent, in the quantity 
pumped, it has been necessary to operate the less economical ma- 
chinery to a greater extent than during previous years. Notwith- 
standing this, the cost per million gallons pumped at the station 
shows no increase above that of the previous year. 

The amount of repair work done at this station was considerably 
greater than during the previous year. The principal items were 
the repairs to the two Gaskill pumping engines, Nos. 1 and 2, in- 
stalled in 1885. The water plungers of No. 1 engine were turned 
and new composition packing sleeves made, which greatly reduced 
the slip of the pumps. On November 8 the straps on the fork end 
of one of the main connecting rods of No. 2 engine broke, causing 
extensive damage to the right-hand engine. Two new rods of im- 
proved design are now being made by the Holly Manufacturing 
Company of Buffalo, N. Y., and the water plungers are being turned 
and new composition sleeves made by the Lockwood Manufacturing 
Company, who also did the work on the plungers of No. 1 pump. 
The work of installing the new parts, and of making other neces- 
sary repairs, is being done by the regular employes at the station, 
with some assistance from the Atlantic Works. 

One of the lower Riedler valve seats in the pump of the No. 3 
engine broke on June 28. Temporary repairs were made so that 
the engine could be used, and a new valve seat and spindle were 
made by the Lockwood Manufacturing Company, but have not yet 
been put in the pump. 

A new Flather lathe was installed in the machine shop. A centrif- 
ugal waste cleaner was purchased for use at both the high and low 
service stations, and a considerable saving has been effected by its 
use. A new coal-handling platform was built, the derrick was altered 
and improved, and a new floor laid on the run- ways in the coal-house. 

Chestnut Hill Low-service Pumping Station. 
The quantity of water pumped at this station was 0.8 per cent, 
less than during the year 1904. 

The following are the statistics relating to operations at this 

station : Engines 

Not. 5, 6 and 7. 

Total quaDtiiy pumped (million gallons), 20,104.86 

Daily average quantity pumped (gallons), 55,082,000 

Total coal used (pounds), 8,215,258 

Gallons pumped per pound oi codX^ 2,447.26 

Average bead pumped against (ieei)^ ^^AV 
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Cost of pumping : — Not^sf^Sd 7. 

Labor f 16,157 U 

Fuel, 18,850 69 

Repairs, ' 1,555 05 

Oil, waste and packing, 638 87 

Small supplies, 648 61 

Total for station f 31,850 16 

Cost per million gallons pumped, $1,584 

Cost per million gallons raised 1 foot higli, 0.081 

The cost per million gallons pumped was $0,087 less than for the 
year 1904. This was principally due to the decreased price of fuel 
and a reduction of 4.10 feet in the average head pumped against. 

Sjpot Pond Pumping Station. 

At this station engine No. 8 was operated from October 28 to 
November 24, while repairs were being made on engine No. 9. 
During the remainder of the year all the water was pumped with 
engine No. 9, the 20,000,000-gallon Holly engine. 

The following are the statistics relating to operations at this 
station : — 



Engine No. 8. 



Engine No. 9. 



Totals for 
Station. 



Total quantity pnmped (million gallons). 
Daily average quantity pumped (gallons), 
Total coal used (pounds), . 
Gallons pumped per pound of coal, . 
Average head pumped against (feet), . 
Cost of pumping : — 

Labor, 

Fuel, 

Bepairs, 

Oil, waste and packing, .... 

Small supplies 

Totals 

Cost per million gallons pumped, . 

Cost per million gallons raised 1 foot high, 



189.55 
519,000 
190,381 
095.64 
119.05 

$719 23 

878 60 

63 89 

24 80 

35 76 



$1,217 28 

$6,422 

0.054 



2,818.20 
7,721,000 
2,374,510 

1,186.86 
129.52 

$5,870 25 

3,759 52 

522 22 

202 70 

292 82 



$10,656 01 

$3,781 

0.029 



3,007.75 
8,240,000 
2,564,891 

1,172.66 
128.86 

$6,598 48 

4,133 12 

586 11 

227 50 

828 08 

$11,878 29 

$3,948 

0.031 



The cost per million gallons pumped was $0,106 less thaa dat- 
ing the previous . year, due to axv \Tvct^«i?.^ m \X\^ q^«x*^C>n?^ ^^ 
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water pamped, withoat materuil increase in the expense of opera- 
tion. 

The low-pressure lower inlet valve gear on engine No. 9 was re- 
paired, causing the engine to run more smoothly. 

West Roxhury Pumping Station. 

At this station water was pumped for supplying the higher por- 
tions of West Roxbury and Milton. 

The following are the statistics relating to operations at this 
station : — 

Pomps operated 7^522 hoars 30 mioutes ; average, 21 hoars per day. 

Daily average qaantity of water paniped (gallons), .... 636,000 

Daily average qaantity of coal consanied (poands), . . . . 2,184 

Gallons pamped per pound of coal, 291 

Average lift in feet, 136 

Cost of pamping : — 

Labor, $3,152 88 

Fuel, 2,691 27 

Repairs and small sapplies, 329 53 

Total for station $6,073 68 

Cost per million gallons pamped $26,173 

Cost per million gallons raised 1 foot high, 0.192 

The quantity of water pumped was 132,000 gallons per day, or 
26.2 per cent, greater than during the year 1904. The increase 
in cost of operation was 14.3 per cent. The cost per million gal- 
lons pumped was $2,626 less than during the previous year. 

One of the 54-inch vertical boilers was repaired by putting in new 
tube sheets. The work was done by the Atlantic Works at a cost 
of $169. A Westinghouse locomotive type air compressor was in- 
stalled at this station, for use in filling the air chambers on the 
pumps. 

Arlington Pumping Station. 

All water supplied to the town of Lexington and to the high- 
service district of Arlington was pumped at this station. 

The following are the statistics relating to operations at this 
station : — 

Pumps operated 8,766 hours 46 minutes ; average 24 hours per day. 

Daily average quantity of water pumped (gallons), .... 585,000 

Daily average quantity of coal consumed (pounds), .... 3,564 

Gallons pumped per pound of coal, 164 

Average n/t la feet, 2&i 
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Cost of pumping : — 

Labor $8,207 18 

Fuel, 2,826 20 

Repairs and small supplies, . • 258 87 

Total for station, $6,787 25 

Cost per million gallons pumped, $27,119 

Cost per million gallons raised 1 foot high, 0.096 

The quantity pumped was 68,000 gallons per day, or 13.2 per 
cent, greater than during the year 1904. The cost per million gal- 
lons pumped was $1.08 less, due to increase in the amount of water 
pumped, while the cost of operation did not increase in the same 
proportion. 

On July 19 one of the water plunger rods on the Blake compound 
pump broke ; a new rod was obtained and the damage was repaired 
in a few hours. 

The building was shingled and otherwise repaired. 

Consumption of Water. 

The daily average quantity of water consumed in the cities and 
towns supplied by the Metropolitan Water Works during the year 
1905 was 118,398,000 gallons, equal to 131.2 gallons per inhabitant 
in the district supplied. In addition to the above, 269,170,000 
gallons were supplied to the city of Cambridge, 4,000,000 gallons 
were supplied to the town of Wakefield, and 1,608,000 gallons were 
supplied to the United States Government Reservation on Peddock's 
Island, making a total so supplied of 274,778,000 gallons, equiva- 
lent to a daily average rate of 753,000 gallons. 

The consumption in the several districts was as follows : — 



GhalloDi 
per Day. 



iDoreaM 
(OalloDi 
per Day). 



Boat hem low.Bervlce district, embracing the low-servloe district of Boston, 
with the exception of Oharlestown and Kast Boston, 

Northern low-service district, embracing the low-service districts of Somer- 
ville, Chelsea, Maiden, Medford, Everett, Arlington, Charlestown and East 
Boston, 

Soathera high-service district, embracing the hish-service districts of Boston, 
Qaincy, Watertown, Belmont, and a portion of Milton 

Northern high-service district, embracing Melrose, Revere, Winthrop, 8wamp> 
scott, Nahant and Stoneham, and the high-service districts of Bomervilie, 
Chelsea, Maiden, Medford, Everett and East Boston, 

Soathera extra high-service district, embracing the highest portions of West 
Boxbary and Milton, 

Northera extra high-service district, embracing Lexington and the highest 
portions of Arlington, 

Totals 



47,106,000 

28,486,000 
88,400,000 

8,226,000 
636,000 
685,000 



570,000 i 

827,000 
2,709,000 

288,000 

132,000 

68,000 



\V%C(tt^{«»^ 



\^ 



^ Decrease. 



MKTIiC/P'LITAX '.VArES 



■Pab. Do.!. 
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n '.'MH. Tiif ivfrairc* laiir /ate ii* •(in>tiinpTion :br rhe nasyt year 
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divided into low and high service districts, the rate of consumption 
in each of these districts can also be determined. 

The diagram on the preceding page shows the average rate of con- 
sumption in the district supplied by the Metropolitan Works for each 
week during the year, also the rate of consumption between the hours 
of 1 and 4 a.m., and the average temperature of the air for the week. 
It will be noticed that the largest consumption of water occurred during 
the weeks when the temperature was lowest, and during the coldest 
weather the rate of consumption between the hours of 1 and 4 a.m. 
is abnormally high. This abnormally high night rate in cold weather, 
however, does not occur in cities and towns where water supplied to 
the consumers is metered. 

A comparison of the diagram here given with the con^esponding 
diagram for the year 1904 shows that half of the increase in the con- 
sumption of water over that of the previous year is attributable to 
the increase in the amount of leakage and waste as indicated by the 
consumption during the hours from 1 to 4 a.m. 

The daily average consumption of water in each of the cities and 
towns supplied from the Metropolitan Works during the years 1904 
and 1905, as measured by the Venturi meters, was as follows : — 



Estimated 
Population. 

1905. 



Daily Ayebage Consukptxon. 



1004. 



Gallons. 



Oallons 
per Capita. 



1005. 



Gallons. 



Gallons 
per Oaplta. 



Boston, . 
Somerville, . 
Maiden, 
Chelsea, 
Everett, 
Quiney, 
Hedford, . 
Melrose, 
Bevere, . 
Watertown, . 
Arlington, . 
Milton, . 
Winthrop, . 
Btoneham, , 
Belmont, 
Lexington, . 
Nahant, 
Swampscott, 

District, . 



606,170 

69,510 

38,180 

87,390 

29,270 

28,100 

19.720 

14,850 

12,930 

11,800 

9,710 

7,060 

7,070 

6,820 

4,870 

4,060 

1,840 

6,080 



87,680,300 

6,228,300 

1,868,000 

4,260,500 

2,624,400 

2,823,200 

1,802,900 

1,525,100 

933,000 

623,600 

752,400 

316,300 

742,300 

558,300 

248,800 

282,700 

181,000 

521,200 



149 
92 
50 

116 
98 

108 
93 

109 
75 
67 
79 
45 

108 
89 
58 
72 
69 
88 



89,743,900 

6,160,900 

2,019,500 

4,091,800 

2,592,400 

8,050,100 

1,921,800 

1,601,100 

1,006,800 

790,700 

787,700 

820,900 

798,300 

514,000 

266,300 

299,100 

136,600 

534,600 



151 
89 
53 

110 
89 

109 
97 

112 
78 
70 
81 
45 

118 
81 
61 
74 
74 
88 



903,430 



113,922,300 
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The figures in the column headed "Gallons per Capita" for 1904 
are based upon a revised estimate of the population for that year, 
which has been made since the census of 1905 became available. 

The estimated population of the last three towns in the list differs 
materially from that given by the census. In Lexington, owing to 
the large number who do not take water from the public supply, 
600 has been deducted from the total population of the town. In 
Nahant and Swampscott, on the other hand, there is a large summer 
population which takes water but is not included in the census fig- 
ures. The estimated population of each of these places is therefore 
increased 920 above the population based upon the census figures. 

It will be noticed that there has been about the same proportionate 
increase in the consumption of water in Boston and in the remain- 
ing cities and towns taken as a whole, notwithstanding the fact that 
the cities and towns other than Boston have reason to be especially 
interested in diminishing the consumption of water, because, under 
the provisions of chapter 426 of the Acts of the year 1904, the 
measurements of the water used by each of these municipalities dur- 
ing the year 1905 will be used in determining the assessment to be 
paid by each in 1906. It would not be fair, however, to assume 
that the provisions of this chapter will not effect a saving of water 
in the outlying cities and towns, as measures are being taken in 
many of them to introduce meters on the individual services, and 
when these meters are applied, they will undoubtedly restrict to a 
large extent the waste of water in places where the meters are used. 
The consumption of water by each municipality for eadi month of 
the year is given in Appendix No. 3, Table No. 22. 

The autographic records furnished by the Venturi meters continue 
to give information regarding unusual drafts of water, and assistance 
has been rendered to local water departments by notifying them of 
the increase of flow caused by leaks and by gates left open between 
high and low service districts. 

The consumption of water in the cities and towns supplied from 
the Metropolitan Water Works, as measured by the meters, is some- 
what less than the quantity supplied to the District, as determined 
by pump measurements, and by the flow in the Weston Aqueduct as 
measured by a Venturi meter. This difference is in large part ac- 
counted for by the quantity of water used at the pumping stations, 
and by leakage from the pipe lines and reservoirs of the distribution 
sjatem, this use and leakage not being measured by tb^ m^t^ta. 
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Quality of the Water. 

Samples of water were collected every two months from seventeen 
points, and monthly from four points on the works, and sent to the 
State Board of Health for analysis and examination. Samples of 
water were also collected each week from many points upon the 
works, and examined microscopically and for color, odor, taste and 
turbidity by the biological force of the Metropolitan Water and 
Sewerage Board. 

The quality of the water furnished has been substantially the same 
as during the past three years, except that the microscopic organ- 
isms have been considerably more abundant, especially in the autumn, 
causing at times an increase in the amount of taste and odor of the 
water, but the taste and odor have not been such as to cause com- 
plaint from the water takers. 

The following table gives a comparison of the average results of 
the examinations of water from a tap in Boston for the years 1900 to 
1905, inclusive: — 





1900. 


1001. 


1002. 


1008. 


1004. 


1005. 


state Board of Health ExaminatioM. 














Color (Nessler standard), 


0.24 


0.24 


0.26 


0.25 


0.23 


0.28 


Total reaidae, 


8.80 


4.43 


3.93 


8.98 


3.93 


8.86 


Lobs on ignition, 


1.20 


1.64 


1.56 


1.60 


1.69 


1.59 


Free ammonia, 


0.0012 


0.0018 


0.0016 


0.0013 


0.0023 


0.0020 


total, 


0.0157 


0.0158 


0.0139 


0.0125 


0.0139 


0.0145 


Albaminoid ammonia, dissolved, 


0.0138 


0.0143 


O.OllO 


0.0110 


0.0121 


0.0124 


suspended, 


0.0019 


0.0015 


0.0020 


0.0015 


0.0018 


0.0021 


Chlorine, 


0.25 


0.30 


0.29 


0.30 


0.34 


0.86 


Nitrogen as nitrates, .... 


0.0076 


0.0178 


0.0092 


0.0142 


0.0110 


0.0088 


Nitrogen as nitrites, .... 


O.OOOl 


0.0001 


0.0001 


0.0001 


0.0001 


0.0001 


Oxygen consumed, 


0.88 


0.42 


0.40 


0.39 


0.37 


0.86 


Hardness, 


1.3 


1.7 


1.8 


1.5 


1.5 


1.4 


Metropolitan Water and Sewerage 














Board Examinations. 














Color (platinum standard), . 


34 


34 


83 


35 


82 


28 


Turbidity 


- 


2.0 


2.8 


2.2 


2.4 


1.9 


Total organisms, 


468 


243 


867 


286 


808 


528 


Amorphous matter, 


97 


38 


84 


86 


36 


87 


Bacteria 


181 


162 


164 


126 


176 


281 



NoTS. — Chemical analyses are in parts per 100,000, organisms and amorphous matter in standard 
units per cubic centimeter, and bacteria in number per cnbic centimeter. The standard unit has an area 
of 400 square microns, and by its use the number of diatomaeesB are decreased, and the number of 
chlorophycesB and cyanophyceas are very much increased, as compared with the number of organisms. 



More than 8 per cent, of the water supplied to the Metropolitan 
District passes through Spot Pond, in which the color is, by the 
bleaching action due to long storage, reduced to about three-foux:0^s» 
of the color of the water supplied to l\ie Temwvw^ct c>^ >JeL^\>^w^\x\^v* 
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Biological Laboratory. 

On July 1, Burton G. Philbrick, biologist in charge of the labora- 
tory, resigned, his resignation taking effect on July 6. The vacancy 
was filled by the appointment on July 13 of Arthur W. Walker. 

During the year 2,595 microscopical and 604 bacterial examina- 
tions have been made at the laboratory of the Board at 1 Ashburton 
Place, Boston. Of the microspical examinations, 1,977 were of the 
regular samples collected weekly from thirty-seven points and fort- 
nightly from five points on the works, while the remaining 618 were 
special examinations. 

In the Wachusett Reservoir there has been an increase, as com- 
pared with the previous year, in the number of organisms, but they 
were not such as to cause disagreeable odors. The average color has 
been much lower than that of the previous year. 

In the Sudbury Reservoir and Framingham Reservoir No. 3 the 
microscopic organisms, while quite abundant, gave no trouble. 

In Lake Cochituate the organisms were unusually abundant, and 
at different times during the year large growths of Synura, Uroglena 
and Chlamydomonas caused considerable trouble ; that of Synura in 
January, and Uroglena from May to July, were so abundant as to 
render the water for the time being unsuitable for use, and the flow 
through the aqueduct was consequently stopped. 

The bacteriological work for the year consisted of routine weekly 
examinations, monthly examinations of the main feeders of the 
Sudbury Reservoir, of Framingham Reservoir No. 3 and of Lake 
Cochituate, and monthly tests of the eflSciency of the Pegan and 
Marlborough brook filters. A total of 604 samples were examined. 

Sanitary Inspection. 

The sanitary inspection of the Wachusett, Sudbury and Cochit- 
uate watersheds has been continued during the year, under the 
direction of William W. Locke, C.E., Sanitary Inspector. 

There were 13 reported cases of typhoid fever upon the Wachusett 
watershed; 12 in Holden and 1 in Princeton. In Holden 8 of the 
cases occurred at nearly the same time in August in three families, 
and at each house there was evidence that the well, which was under 
the house, was polluted from a defective sink drain. One of these 
drains, which emptied directly into a stream within the watershed. 
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was at once diverted temporarily into barrels which were regularly 
emptied, until a satisfactory permanent method of disposal could be 
provided. On the Sudbury and Cochituate watersheds the total 
number of typhoid fever cases reported was 27 ; 12 in Marlborough, 
7 in Framingham, 3 in Southborough, 2 in Westborough, 1 in Hop- 
kinton and 2 in Wayland. 

The contract work at the Wachusett Reservoir is now nearly 
finished, which has caused the laborers and those connected with 
them to go to other places, and has permitted the removal of many 
buildings in and about the reservoir. The buildings removed in 
West Boylston in 1905 included 36 dwellings, 6 barns, 1 store and 
1 police station, a total of 44, which added to the 271 buildings 
removed in former years, makes a total of 315 buildings removed 
to date in this town. 

It is of interest to note that very little sickness developed among 
the laborers or their families during the eight years of contract work 
upon the site of the reservoir, and that there were only 12 cases of 
typhoid fever during that period. 

During the year the town of Holden has introduced a public 
water supply which covers all of the principal villages in the town, 
but as yet not many house connections have been made. When 
this system is in full working order, it will be much more difficult 
to maintain the purity of the water in the streams in and near the 
villages, and some action will probably be necessary in the near 
future to maintain the purity of this portion of the water supply. 

On the Sudbury watershed many men have been employed by the 
street and steam railways in double-tracking portions of their sys- 
tems, and short sections of State road have been built, all of this 
requiring special inspection to prevent the pollution of the waters 
by the workmen. 

At the Fay School, in Southborough, additions were made to the 
sewage- disposal system which should improve the conditions ma- 
terially. 

A new sanitary census of the Wachusett, Sudbury and Cochituate 
watersheds was begun in 1904, similar to that taken in 1902 on the 
Wachusett watershed, and was completed during the year 1905. 
The census has been tabulated both by municipalities and by dis- 
tricts, and the results are presented in the following tables : — 
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A smniiuuy of the work of auntuy inspeeCkm for 1905 is given in 
the following four tables. The first tmble shows for the Wscfansett 
watershed the namber of premises inspected, the classification of 
cases inspected., and the condition of the premises at the end of the 
year ; the second table pves the corresponding information for the 
Sodbory and Cochitnate watersheds ; the third table shows the im- 
provements effected on the Wachnsett watershed; and the fourth 
table the improvements effected on the Sndbary and Cochitnate 
watersheds. 

The headings of these tables explain themselves, except in a few 
instances : under the heading '^ Premises Vacant "* are included all 
cases which at present fomish no objectionable drainage, but which 
mi^t himish such drainage if the premises were occupied ; under 
the heading '^ Unsatisfiictory " are included all cases where there may 
be, under the most un&vorahle conditions, wash firom privies or 
direct sink drainage, all suspected ca&es, and all cases of maou&etur- 
ing wastes entering feeders, even though there may be some attempt 
at previous purification. 

In the third and fourth tables no cases are entered as remedied 
unless complete sewer connections have been made, or all proba- 
bility of futare contamination has been removed ; and no cases are 
entered as partly remedied except where positive improvement in 
the sanitary condition has been effected. 



Summary of Sanitary Inspections on the Waehusett Watershed in 
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Summary of Sanitary Intpeclions on the Sudbury and Coehiluate Watersheds in 

1905. 
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^ Oo Borne premlseB there are 2 or more cases. 



Sanitary Improvements effected on the Wachusett Walersked in 1905, 



District. 



Partly 
remedied. 



French Brook, 

Mnddy Brook, . 

GateaBrook, 

Maiden Brook, . 

Chaffin Brook, . 

Aanebamakit Brook, . 

Mnachopange, 

South Wachaaett Brook, 

Troat Brook, 

East Wachaaett Brook, 

Stillwater River, 

Wansbacam, 

French Bill, . 

Totala, . 




Inclnding bnildlnga bamed, torn down or removed. 
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SanUary Improve m enU effecUd an tke Sudbmry and Coekiinaie WaUrskeds 

m 1906. 



DUTBICT. 



BewOT 



bj 
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Total*, 
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44 



84 
20 



11 



101 



61 



41 



37 



83 
19 
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1 Inoladiog balldinga barned, torn down or removed. 

Considerable work has been done upon the Wachusett watershed 
in the building of new cesspools and cemented vaults, as well as by 
the removal of buildings, already noted. A total of 74 cases were 
remedied and 48 new cesspools were dug. 

The making of sewer connections in the various towns has pro- 
gressed somewhat faster than in the past. 

In Natick fixtures were installed and sewer connections made with 
64 houses, against 51 the preceding year, and there are now 718 
houses connected with the sewer. 

In South Framingham 46 houses have been connected with the 
sewer, against 45 the preceding year, making a total of 911 houses 
connected with the sewer. 

In Marlborough there have been 45 connections, against 35 the pre- 
ceding year. There are now 1,398 houses connected with the sewer. 



No. 57.] AND SEWERAGE BOARD. 135 

In Westborough 9 connections were made this year, against 13 
the preceding year, and to date only 295 premises have sewer con- 
nections. 

Drainage of Swamps. 

On the ditches tributary to the open channel it has been necessary 
during the year to replace 15 wooden bridges across the ditches and 
to repair 2 others, at a total cost of 1220. The usual work at these 
ditches has been done by the regular attendants. 

The drainage ditches in the vicinity of the Sudbury Reservoir 
were cleaned twice during the year, and in August the brush was 
cut for a width of about 10 feet on each side of the ditches. 

Distributing Reservoirs. 
The distributing reservoirs maintained by the Board are the Wes- 
ton and Chestnut Hill reservoirs, the Waban Hill and Forbes Hill 
reservoirs and the Forbes Hill standpipe of the southern high-ser- 
vice system ; Spot Pond and the Mystic Reservoir, near Tufts Col- 
lege, of the northern low-service system ; the Fells and Bear Hill 
reservoirs of the northern high-service system ; and the Arlington 
standpipe of the northern extra high-service system. 

Weston Reservoir. 
The grounds about the reservoir have been kept in good order. 
The old Upham house on Ash Street was extensively repaired, and 
has been occupied since September by one of the employes. 

Chestnut Hill Reservoir. 
In addition to the usual care of the gate-houses and grounds, re- 
pairs have been made at this reservoir as follows : about 30 square 
yards of granolithic walk were laid in front of the low-service station, 
to replace that damaged by the break in the 30-inch pipe line in 
February, 1904. About 2,650 linear feet of gravel walks around the 
reservoir were rebuilt. The lawn in front of the pumping stations 
and the great circle between the basins were dug up and reseeded in 
the fall. A considerable amount qf work was done repairing windows 
and setting glass in effluent gate-houses Nos. 1 and 2 and the terminal 
chamber. The ironwork was cleaned and painted in the influent and 
intermediate gate-houses, in the small gate-house ove^ lbkAC<5<:3w&sis&j^ 
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Aqaeduct on Reservoir Lane, and in the screen-chamber in the high- 
service station. Gypsy moths in large numbei*s inade their first 
appearance here, and much time was spent in destroying their nests. 
More brown-tail moths were found than in. any previous year. 

Waban Hill Reservoir. 
The reservoir and gate-house are in good condition. The banks 
of the reservoir have been loamed, seeded and rolled, and the iron- 
work in the gate-house has been cleaned and painted. 

Forbes Hill Reservoir and Standpipe. 
The woodwork and the ironwork of the tower and reservoir gate- 
chamber, and the iron railing around the resei-voir, have been kept 
painted by the attendant. 

Spot Pond. 
While repairs were being made to the Weston Aqueduct, water 
was drawn from the pond for the supply of the District from Janu- 
ary 25 to February 20, and the water fell to about 4 feet below 
high water; on April 1 it had risen to within 6 inches of high 
water. During repairs to the Sudbury Aqueduct, water was drawn 
from the pond from April 11 to April 23, and the water fell to 
about 2 feet below high water. From the middle of May until the 
end of the year the pond has remained at or near high water except 
from September 2 to September 9, when heavy rains caused it to 
rise about 6 inches above high water. The reservoir and grounds 
about the pumping station are in good condition. The Bottume 
house has been repaired, and is now occupied by the foreman. In 
the meadow off South Street, Stoneham, 130 feet of 5-inch tile drain 
were laid, to replace 3-inch which had proved too small. For the 
double purpose of improving the character of the wooded areas and of 
reducing the number of trees to be protected from gypsy and brown- 
tail moths, a large number of trees on the thickly wooded areas have 
been cut down. About 563 cords of wood and 253 logs were cut 
and piled. Between February 24 and July 21 creosote was applied 
to the egg clusters of the gypsy moth, and bands of burlap and of 
tanglefoot were placed around the trees, and the foliage was sprayed 
with disparene. A large number of caterpillars, however, appeared 
in the spring from off the ground, due, probably, to broken egg 
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clusters accidentally scraped from the trees which were cut down 
during the winter. Tanglefoot was applied to each tree as soon as 
the new caterpillars were discovered, but not soon enough to prevent 
thousands from getting into the trees. At several points windrows 
of hay sprinkled with gas oil were used to prevent the caterpillars 
from entering the property of the Board .from surrounding land 
which had not been protected. As a result of these measures, the 
foliage on the trees on the land of the Board was injured but very 
little, and showed a marked contrast to that on adjoining property. 

Mystic Reservoir. 
The reservoir had not been cleaned for thirteen years, and on 
September 16 it was shut off and drained for that purpose. With 
the exception of two cracks, the brick lining was found to be in good 
condition. An accumulation of about 3 inches of silt was found on 
the bottom of the two basins, 260 cubic yards of which was hoisted 
out and spread on the banks, and the remainder washed out through 
the drain. The cement covering on the 30-ioch pipe through the 
easterly basin was found to be badly cracked, and was removed, 
the pipe cleaned, painted with vulcanite and again covered with a 
mixture of 1 part of Portland cement to 3 parts of sand. The work 
of refilling began on October 6, the reservoir having been shut off 
for nineteen days. In addition to the silt from the reservoir, 19 
cords of manure was spread upon the banks. The tin roof of the 
gate-house has been extensively repaired and the exterior painted, 
the stonework of the reservoir partially repointed, and the trees 
cleared of moths. A local police officer was on duty on Sunday 
afternoons and evenings during May and June, to assist the attend- 
ant in preserving order. 

Fells and Bear Hill Reservoirs. 
In order to keep out the rain, metal tops were placed on the 
chimneys on the gate-houses at both reservoirs. The reservoirs, 
with their gate-houses and grounds, are in good order. 

Arlington Standpipe. 
The standpipe has been in service throughout the entire year. 
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Mystic Lake, 

The water in the lake was kept from 2^^ to 3 feet below high 
water from the first of January until the last of April. From this 
time until the end of the year it was kept from l^/^ to 2 feet below 
high water, and on Janunry 1, 1906, stood at elevation 15.50 above 
Boston City Base, or 1^/^ feet l)elow high-water mark. The work 
here has consisted principally of destroying moths, cutting and 
burning underbrush and repairing fishway. The Medford Boat Club 
has had shingled the roofs of the buildings which they use for the 
storage of boats. 

Pipe Lines. 

Sixteen leaks were repaired on the pipes, at a cost of $474.95. 
The only break in the pipe lines occurred on October 28, near the 
low-service pumping station at Chestnut Hill, in the 36-inch force 
main to Fisher Hill Reservoir. The repairing of this break, which 
was caused by uneven settlement, cost $180.78, exclusive of the 
work remaining to be done on the lawn and walk. 

The supply pipe line was out of service from March 5 to March 
14, while masons were working in the Weston Aqueduct. The 
river crossings were tested in the spring and fall as usual, and in 
October it was necessary to secure the services of a diver to repair 
four joints in the Mystic River and one joint in the Charles River 
which were found to be leaking badly. 

In order to allow shutting off the supply to Orient Heights, when 
necessary, without interfering with the flow to Winthrop, a 12-inch 
valve was placed in the line at Atlantic and Crescent avenues. Re- 
vere. The work of making connections between the pump in the 
low-service station at Chestnut Hill and the 36-inch force main to 
Fisher Hill Reservoir was begiin early in November, and is still in 
progress. Considerable work was done on valve chambers to make 
them conform to the new grades established for streets in various 
parts of the Metropolitan District. 

All the pipe bridges with the exception of the Western Avenue 
bridge over the Saugus River have been cleaned and painted, and 
the stonework in the abutments of the Mystic River pipe bridge was 
repointed. 

Twenty-one recording pressure gages are now in use, connected 
with the distribution system at different points. The average maxi- 
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mum and minimum elevations of the water, due to the pressure at 
seventeen points in different parts of the District, are given in Ap- 
pendix No. 3, Table No. 38. 

Metered Connections. 

The number of metered connections with the main pipes of cities 
and towns in service in the Metropolitan Water District, on January 
1, 1906, was 56, 2 having been added during the year. Of these 
connections, 54 are supplied through Venturi meters and 2 through 
the ordinary form of water meter. Two new meters have been 
added during the year, one on the main supplying Stoneham, and 
another on the main supplying Breed's Island high-seiTice. The 
first of these was a Venturi meter, having a 12-inch tube with a 4-inch 
throat ; and the other was a 3-inch JHersey disc meter, set in a by- 
pass of small diameter, a large emergency flow being provided for 
by a weighted check valve placed in the 12-inch pipe from which the 
meter by-pass was taken. The 20-inch Venturi meter at Webster 
Avenue and Newton Street, Somerville, was replaced with a 24-inch 
meter. 

The outside operation and maintenance have continued to be cared 
for by two men, who, besides the work of reading and winding the 
registers, have cleaned, oiled, painted and repaired the registers 
and chambers. 

As no further trouble from freezing of the water in the registers 
was experienced with the seven meter tanks treated last year with 
an insulated coating of pitch and cork, six more tanks, with which 
similar trouble had been experienced, have been treated in like man- 
ner. This work was done by the maintenance force, at a cost of 
about $48.50 per chamber, or $21.50 less per chamber than last year. 

Electrolysis. 
Investigations of the electrical conditions surrounding the pipes in 
the Distribution System have been continued during the year. A 
complete voltmeter survey of the entire district was made about 
April 1, and another about November 1. A large number of mis- 
cellaneous investigations have also been conducted in connection 
with experimental work pertaining to electrolysis of water pipes. 
The distribution and magnitude of the differences of electrical po- 
tential, or electrical pressures, and of the eVee\?[\e.Q;\i^^^\iX»%^viN^^^^ 
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the pipes, which reanh from these p ie uaiu e ii and pvodace the dis- 
int^rmtioo of the pipes, hare been obUined fitNn the voltmeter 
surreys. 

With the exceptioa of the dumge produced artificimlly by setting 
the insolation joints on the two 4^inch low-serrice pipe lines con- 
necting the Chest nat Hill pumping station and Spot Pond« the elec- 
trical conditions have remained aboat the same as daring 1904. 

There has probably been a slight increase in the rate of disintegra- 
tion of the pipes in the vicinity of the power stations in Chelsea and 
Lynn, this year. A thorough examination of the pipes in these dis- 
tricts was made in 1903, and about 600 feet of 12-inch pipe line in 
the vicinity of the Lynn power station, which had been the most 
seriously damaged by electrolysis, was relaid with new pipe last 
year. \o excavations have been made to determine the conditions 
of these pipes thb year, as it is difficult to determine definitely the 
amount of injury done in a short interval of time. 

The electrical conditions surrounding our 20-inch pipe in Main 
Street, Stonebam, and 12-ineh pipe in West Street, Hyde Park, 
tend to cause the disintegration of the pipes. An examination of 
the pi[>e in West Street, Hyde Park, was made in June, 1904 ; and 
it was found that, on account of the pipes being surrounded by dry, 
gravelly soil, the electrolytic action was quite uniformly distributed 
over the entire pipe surface, and the pittings were not very deep at 
any point. As the soil conditions in Main Street, Stoneham, are 
quite similar to those in Hyde Park, no attempt has been made to 
determine the extent of the deterioration of the 20-inch pipes at this 
place thi« year, as it is probable that it will be several years before 
the disintegration of the iron will cause them to be unsafe. 

At the close of last year the work of setting insulation joints at 
several points on the pipe lines in the district covered by the Boston 
Elevated Railway Company was in progress, and four of the joints 
had \)een set in the westerly 48-inch pipe line connecting Chestnut 
Hill pumping station and Spot Pond. 

In January of this year insulation joints were set at two points on 
the easterly 48-inch pipe line connecting Chestnut Hill pumping 
station and Spot Pond. These joints were set on the electrically 
positive side of the Charles and Mystic rivers, for the purpose of 
reversing the polarity of the pipes submerged under these rivers, 
80 that the pipes would be negative instead of positive to the sur- 
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rounding earth and water, with the result that the electricity would 
flow on to them from the earth without causing damage, instead 
of flowing from them into the earth, and causing a disintegration of 
the iron. 

The joints are located in Middlesex Avenue, Medford, at a point 
about 2,100 feet north of the shore of the Mystic River, and in land 
of the Commonwealth which was a portion of the Francis estate in 
Boston, at a point about 200 feet south of the shore of the Charles 
River. 

The setting of these joints completed all the work which had been 
planned, for experimental purposes, under an agreement with the 
Boston Elevated Railway Company. The total cost of setting these 
joints at the six points on the two 48-inch pipe lines was $3,700.80. 

In the last annual report certain conclusions were drawn from a 
necessarily rather incomplete investigation of the effect of the insu- 
lation joints which had been set. Complete investigations made 
during this year have, however, confirmed the conclusions reached 
last year. 

Investigations made this year show that the reversal of the elec- 
trical condition of the pipe lines under the Charles and Mystic 
rivers has been accomplished as anticipated, as these sections of the 
pipe lines are now receiving about 35 amperes of electricity, instead 
of losing about 60 amperes, as formerly. 

On the portions of the pipe lines directly affected by the insula- 
tion joints there has been a substantial reduction in the amount of 
electricity leaving the pipes in wet ground and in the total amount 
of electricity leaving the pipe lines, but the currents remaining on 
the pipes are still of such magnitude as to cause serious injury at 
many points. 

By creating new positive districts the joints have caused a dis- 
tribution of the damage over many portions of the pipe systems 
where it will be more difficult to locate it, and in a measure have 
destroyed the benefit which resulted from connecting the positive 
bus-bar to the railway feed wires, which was done several years ago, 
so as to concentrate the injury to the pipes in the district near the 
power station, where it could be most easily located. 

No extensive examination has been made of the pipe lines in any 
of these new positive districts on the positive side of the insulation 
joints where damage is expected from electrolysis, duft to l\i^ ^^^Sjst- 
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eDce of potential iiHdiitanicd aeross die joints^ beeaose it woald be 
diiScoIt to detect the injanr done in a single yenr, except where the 
soil conditions mre fiiTormble to rmpid iction ; but an examination of 
the top of the flanges at insolation joint Xo. 6 in Middlesex Avenue, 
where exposed in the chamber, revealed several dbtinct pits aboat 
% of an inch deep on the positive flange ; the negative flange was 
unaffected. This joint is covered with water daring a considerable 
portion of the year. 

Since the insulation joints have been set, it has been possible to 
obtain a more accnrate measore of the total fidl of potential on the 
Boston Elevated tracks and retom system than in the past. This 
"** retam drop," as it is often called, was found to average as high as 
20 volts during the '^ average load*^ periods and 40 volts daring 
"* peak load " periods, which is much in excess of the 7 volts allowed 
by the government regulations in England, and an even smaller 
limit allowed by the government regulations in France and Ger- 
many. 

Oar investigations have shown that the amount of injary to pipes 
from electrolysis in any given district is directly proportional to 
tiie '' return drop ; " and that a very large reduction in the amount 
of electrolytic damage could be made by the railway company, 
by reducing the ''return drop" so as to conform to the foreign 
practice. 

The " return drop " on the Boston & Northern and Old Colony 
street railways has not been accurately obtained, but is somewhat 
larger than the " return drop " on the Boston Elevated Railway. 

Several cases of damage to the local water pipes from electrolysis 
have been discovered in Boston, Chelsea, Cambridge and Hyde 
Park during the year, which were due to the bonding of the under- 
ground telephone cable sheaths to the tracks, to protect them from 
electrolysis. These facts have shown us that it is very important to 
obtain the differences of potential between our pipes and the tele- 
phone cables. The location of the fifty or more bonds between the 
telephone cable and the railway returns has already been obtained, 
and arrangements have been made to obtain the differences of poten- 
tial between the cables and our pipes early next year. 

Tests have been made during the year of several insulation coat- 
ings applied to short pieces of pipe, and some of them were of very 
high resistance ; but, on account of the mechanical difficulties to be 
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overcome in applying a perfect coating and preserving it in perfect 
condition in practical use, there appears to be very little chance of 
preventing electrolysis by their use. 

Clinton Sewerage. 

The Clinton sewage disposal works were in daily operation during 
the whole year. The amount of sewage pumped and filtered was 
about 97,000 gallons per day less than during the preceding year. 
This decrease was due largely tf> the comparatively small amount of 
water which has been allowed to run in the river, and the conse- 
quent decrease in the amount of water entering a leaky section of 
the town sewers located close to the river, between the Lancaster 
Mills and Germantown. A small part of the decrease is due to the 
extension of the metering of house services in Clinton, by which the 
waste of water has been checked. 

Following are statistics relating to the operation of the pumping 
station : — 

Daily average quantity of sewage pamped (gallons), .... 648,000 

Daily average quantity of coal consumed (poands), .... 1,176 

Gallons pamped per pound of coal, 647 

Number of days pumping, 866 

Cost of pumping : — 

Labor, »1,217 11 

Fuel 969 68 

Repairs and supplies, 266 41 

Total for station, |2,448 16 

Cost per million gallons pumped, |10 41 

Cost per million gallons raised 1 foot high, 21 

FiUer-beds. 
The 8 settling basins which were put in operation during Novem- 
ber of the previous year have been in continuous operation during 
the present year. During January, February, March and December 
the sewage was turned through a basin which was used continuously 
for two weeks, when the sewage was drawn off and another basin 
used. After March, until July firsts the sewage was allowed to run 
through a basin for one week, and was drawn off after standing in 
the basin two days. Aft«r July first, until December^ the «iew«i@b 
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wftb uIluM'ed to rue throojsb a Iman far liiPBe cbnrfi, md iiwb SLbnost 
iuuuedinleJy drawn off aud another \mai\ pat in use. 

<JoJuic$idei'abk ftiludie:^ iia« aocnmnlacted id the baan^, -vdiicli hjis 
been removed by the lkrmen> after being allowed to dry out ftir 
a.}>out a week* 

Wltik pa&b^g tbrotij^ aud staDding in the hacans radio' more 
tibtan 5 j>er cent, of the w^ater k lot;t by seepage into liie gromid. 

The u^ of the lja^jn« haib not materiallj in^rored the diaracter 
of tiie efllueot froui the filter-beds- 

I>urJiig the wanuer part of tlte rear tlte sewage was ajfilied in 
u.\M>ui the «iaiue ^juantitj per bed to the 19 beds from whidi all soil 
had )>eeu reiiAoved and to the € beds from wliich soil bad not been 
removed ; )Hii the latter beds were not osed daring the colder part 
of tl^ year. From May 4 to November 30 the sewage was applied 
tx> a (>ed liaving ati area of 1 acre, for about one and one-half hoars, 
Uie amouiit |>er application lieing aboat 143,000 gallons, and each 
i)ed wuH ai>ed alM>ut once in six days, which ^ves an average of 
alM>ut 2'^t^^^ gallons of sewage per acre per day. 

During the c<f>lder fiortion of the year, when the temperatore was 
below 15^ alKive zero, all the sewage of one day's pomping was 
applied to one of 5 improved l>eds which had been prepared witb 
fuiTows *A feet 6 inches aimrt, the average amount per application 
being 52/i,000 gallons, and each furrowed bed was used about once 
in tbiiteen days. When the temperature was higher than 15° above 
^ero, the sewage was applied to improved beds which had not been 
ftjrrowed, for about two and one-half hours, at the rate of about 
836,000 gallons per application, and each bed was used about once 
In eleven days. 

The degree of purification has been about the same as during 
preceding years. The amount of organic matter removed has been 
somewhat greater than for any year since 1901 ; but the nitrification 
Ims hardly l)oen as good, the nitrates in the eflSuent being lower 
than in any previous year since the works have been operated. The 
purification during the last half of the year has been markedly better 
tlmn during the first half, as has been usual in other years. 

The results of chemical analyses of the sewage and effluent are 
given in tlie following table : — 
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[Paru per 100,000.] 





1000. 


1001. 


1008. 


1003. 


1004. 


January to 
June, 1905, 
inclusive. 


July to 
December, 

1905, 
Inclusive. 


Whole 
Year, 
1905. 


Albaminold ammonia, sew- 


1.S80 


1.0025 


1.0517 


.9233 


.7967 


.8467 


1.4033 


1.1250 


Albuminoid ammonia, efQu- 

em. 
Per cent, removed, . . 


.089 
94 


.0741 
91 


.0891 
89 


.0782 
92 


.0686 
91 


.0801 
91 


.0772 
94 


.0787 
93 


Oxygen consumed, sewage. 


14.84 


10.73 


8.85 


8.65 


8.57 


11.72 


14.50 


13.11 


Oxygen consamed, effluent. 


1.09 


.82 


1.15 


1.12 


.99 


1.22 


1.02 


1.126 


Per cent, removed. 


93 


91 


84 


87 


88 


90 


93 


91 


Free ammonia, sewage, 


3.9500 


3.4533 


4.3284 


3.8292 


3.97 


3.9600 


6.6467 


4.7533 


Free ammonia, efflnent, 


1.0631 


.5792 


.6862 


1.0185 


.99 


1.0713 


.8360 


.9588 


Per cent, removed, 


73 


83 


84 


73 


75 


73 


86 


80 


Nitrogen as nitrates, efflu- 
ent. 


.7300 


.9298 


.9815 


.4168 


.4046 


.1866 


.3536 


.2666 



The cost of maintaining the filter beds, exclusive of the cost of 
building some board-bottom paved ditches and laying pipe drains 
to drain contiguous land, and of repairs on houses belonging to the 
Board, for which $336.17 has been expended for labor and supplies, 
has been as follows : — 

Labor, f 2,476 73 

Repairs and supplies, 77 70 

Total, $2,663 43 

Cost permillioD gallons filtered, . ., f 10 88 



Appended to this report are tables of contracts giving the amount 
of work done and other information, a statement of the cement tests, 
a long series of tables relating to the maintenance of the Metropoli- 
tan Water Works, tables showing the length of main pipes and 
number of service pipes, meters and fire hydrants in the Metropoli- 
tan Water District, and a summary of statistics for 1905. 

Respectfully submitted. 



Boston, January 1, 1906. 



FREDERIC P. STEARNS, 

Chief Engineer. 



146 



METROPOLITAN WATER 



[Pub. Doc. 



REPORT OF ENGINEER OF SEWERAGE WORKS. 



To the Metropolitan Water and Sewerage Board, 

(tENTlemex : — The following is a report of the operations of the 
Enj^ineering Department of the Metropolitan Sewerage Works for 
the year ending December 31, 1905. 

Organization. 
The engineering organization during the year has been as fol- 
lows : — 



Division Engineers : — 

Fkrdkkick D. Smitd, . In charge of maintenance. South Metropolitan 

System, and construction of High-level Sewer 
in Quincy and Milton. 



Frank I. CapeK, 



Frank A. Emery, 



In charge of maintenance and construction. North 
Metropolitan System. 

In charge of office, drafting room and records. 



In addition to the above, there were employed at the end of the 
year 8 engineering and other assistants. 
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METROPOLITAN SEWERAGE DISTRICTS. 
Areas and Populations. 

During the year no changes have been made in the extent of the 
sewerage districts. The area of the North Metropolitan District re- 
mains at 90.50 square miles, and of the South Metropolitan District 
at 100.87 square miles, — a total, inclusive of water surfaces, of 
191.37 square miles. These districts include the whole or parts of 
25 cities and towns, as set forth in the following table. 

The populations in the table are based on the census of 1905. It 
will be noted that the recent census returns do not fully justify all 
the published forecasts of earlier reports. 

Table showing Areas and Estimated Populations within the Metropolitan Sewerage 
District, as of December 31, 1905, 



CiTT OR Town. 



Area (Square 
Miles). 



Estimated Popn- 
latloD. 



O 



'Arlington, . 

Belmont, 

Boston (portions of), . 

Cambridge, . 

Chelsea, 

BvereU, 

Lexington,* . 

Maiden, 
^Mtdford. . 

Melrose, 

Revere, 

Bomeryllle, . 

Btoneham, . 

Wakefield, . 

Winchester, 

Wlnthrop, . 
(.Woburn, 



f Boston (portions of), . 

IBrookllne, . 
Dedham,* . . .. 
I- I Hyde Park, . . . 

§5 -{Milton 

Newton, • 
Qniney, 
Waltham, . 
.Watertown, 



S 



!a 



Totals, 



6.20 
4.66 
3.46 
6.11 
2.24 
3.34 
5.11 
6.07 
8.35 
3.73 
5.86 
3.96 
5.50 
7.65 
6.95 
1.61 
12.71 



20.39 
6.81 
9.40 
4.67 
12.59 
16.88 
12.56 
13.68 
4.04 



00.50 



100.87 

loi.sT 



9,820 

4,390 

93,276 

98,210 

37,700 

29,770 

2,800 

38,610 

19,900 

14,500 

12,950 

70,200 

6.340 

10,410 

8,400 

7,140 

14.430 



144,200 
23,910 

7,400 
14,630 

7,090 
37,240 
28,160 
26,600 
11,420 



478,846 



800,650 
779,49» 



1 Pail ol to-wii. 
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METROPOLITAN SEWERS. 
Sewers Purchased and Constructed and their Connections. 

Within the Sewerage Districts there are now 96.12 miles of Met- 
ropolitan sewers. Of this total, 8.79 miles of sewers, with the 
Quincy pumping station, have been purchased from cities and towns 
of the districts, the remaining 87 miles of Metropolitan sewers hav- 
ing been constructed by the Metropolitan boards. 

The position, lengths and sizes of these sewers are given in the 
following tables, together with other data referring to the public 
and special connections with the system : — 

North Metropolitan System, 





Size of Sewers. 


s 

a 
2 




Special Coknbctions. 


OiTT OB Town. 


Character or Location of 
Connection. 


Number 

in 

Opera- 

Uon. 


Boston: — 
Deer Island, . 
Bast Boston, . 

Charlestown, . 
Winthrop, . . 


6' 8" to 9' 

9' tor, . . . . 

6' V'XT b" to 1'. . . . 
9' 


1.367 
5.467 

8.292 
2.864 


4 
20 

7^ 
I 

6 


Navy Yard 

Almshouse, .... 
Club house, .... 
Fire Dept. Station, . 
Bakery, .... 
Rendering works. 
Metropolitan Water Works 

blow-off, .... 
Metropolitan Water Works 

blow-off 


- 


Chelsea, . 
Everett, 


8' 4"X9' 2" to r 10"X2' 4". . 
8'2"X8'10"to4'8"X6'r,. 


5.128 
2.925 




Maiden, . . 

Melrose, . 
Cambridge, 

Somerville, 


4' 6"X4' 10" to r 8", . 

4' 6"X4' 10" to 10", . . 
6' 2"X6' 9" to r 3". . 

6' 5"X7' 2" to 1' 10"X2' 8", . 


3.931^ 

6.099S 
7.167 

3.471 


26 

81 
29 

loJ 


Metropolitan Water Works 
blow-off, .... 
Private buildings. 
Private buildings. 
Factory, .... 
Railroad station. 
Slaughter-house, 
City Hospital, . 
Tannery, .... 
Slaughter-houses (8), 
Car-house, .... 


118 
106 


Medford, . . 


4' 8"X6' 1" to 10", 


5.359 


• 1 
20 


Stable, 

Armory building. 
Private buildings. 
Stable,. . . . . 
Tannery, .... 
Private buildings. 
Gelatine factory. 

Stable 

Railroad station, 

Glue factory. 
Private buildings, 
Railroad station. 
Car-house 


90 
3 


Winchester, 


2'll"x3'3"tor3", . 


6.428 


13-1 


Stoneham, . 
Woburn, . 

Arlington, . 

Belmont,* . 
Wakefield,* 
Revere, 


1' 8" to 10", .... 
r 10"X2' 4" to r 3", . 

1' 6" to 10" 

4' to 8', . . " . 


0.010 
0.983 

3.5203 

o7o48 
58.0045 


4 
3 

83 

8 

1 
2 

282 




861 ^ 



^ Includes .988 of a mile of sewer purchased from the city of Maiden. 
* Includes .736 of a mile of sewer purchased from the town of Melrose. 
8 Includes 2.631 miles of sewer purchased from the town of Arlington. 
' Tlie Metropolitan aewer extends bnt a few feet into llie towuA ot Belmont and Wakefield. 
' Inolndea 2,787 milea of Mystic River valley aewer Vn Tstedtoxd* Vr\Tita\»«A«t wA^o\i^Ta^rQs»&si« 
paralJeJ with the Metropolitan sewer. 
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South Metropolitan System, 



City or Town. 



Boston (Back Bay), 

Boston (Brighton), 

Boston (Dorches- 
ter). 
Boston (Roxbary), 

Boston (West Rox- 

bury). 
Brookllne, 
Dedham, . 
Hall. 

Hyde Park, 
Milton, . 
Newton, . 
Quincy, . 
Waltham, 
Watertown, 



Size of Sewers. 



6' 6" to 6' 6", 

6' 6" to 12", . 

3'X4' to 2' 6"X2' 7", . 

6' 6"X7', 4' 0", . 

9' 8"X10' 2" to 12", . 

6' 6", . . . . 

4'X4'l"to3'9"X3'10", 

60" pipe, 

10'7*'Xll'7"to4'X4'l", 

ll'Xl2'to8", 

4'2"X4'9"tol'3", . 

ll'3"Xl2'6"to24"pipe, 

3'6"X4', . 

4' 2"X4' 9" to 12", 



a5 



1.6001 



3.714* 

2.8708 

1.430 

7.011 

0.127 
2.850 
0.750 
4.527 
3.600 
2.911 
6.580 
0.001 
0.750* 



88.121 



III 

2 5 >-• 



.1 



11 



2 
4 

14 
8 
6 
3 
1 
5 



78 



Special Connbotionb. 



Character or Location of 
Connection. 



Private honse, 

Ad ministration b n 11 d i n g, 

Boston Park Department, . 

Simmons College buildings, . 

Abattoir, 

Chocolate works, . 

Paper mill, .... 

Private buildings, . 

Parental school, 

Lutheran Evangelical Church, 

Private buildings, . 



Private buildings, 
Private houses. 



Factories, 



Number 

in 
Opera- 
tion. 



1 Includes .855 of a mile of sewer purchased from the city of Boston. 

* Includes .026 of a mile of sewer purchased from the town of Watertown. 
B Includes 1.24 miles of sewer purchased from the city of Boston. 

* Includes .025 of a mile of sewer purchased from the town of Watertown. 



Cost of Construction. 
The cost of the 96 miles of Metropolitan sewers enumerated above, 
including seven stations, siphons and appertaining structures, may 
be summarized as follows : — 

North Metropolitan System, $6,088,830 56 

South Metropolitan System, 7,624,042 66 

$13,712,873 22 

Information relating to areas, populations, local sewer connections 
and other data for the whole Metropolitan Sewerage District appear 
in the following table : — 



North Metropolitan District. 



Area 



Estimated 

Total 
Population. 



Miles of 
Local Sewer 
connected. 



Estimated 

Population 

contributing 

Sewage. 



Ratio of 
Contributing 
Population 

to Total 
Population 
(Percent.). 



Connections xadb 

WITH Mbtro- 

FOLITAN BBWBBS. 



Public. 



Special. 



90.60 



478,846 



673.67 



876,515 



1^,^ 
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South Metropolitan District. 



Area 

(Qqnmn 


Bcdmated 

Total 
PopnlatioD. 


MilM of 
Local Sewer 
eonneeted. 


Sttlmated 

Popalation 

eontrlbatliif 

Sewage. 


Battoof 1 

Population 

to Total 
Popolatfam 
(Percent.). 


COHSXCTIOSS MADS 

pouxAS Sxwnw. 


Mto). 


PabBe. 


Special. 


100.87 


1 
300,660 430.74 


156.360 SS.o' 


78 


S2 


Entire Metropolitan District. 


191.37 


779.406 


1^13.31 


5SS.9B6 


68.4 


310 


S7S 



Of the estimated gross popalation of 779,495 on December 31, 
1905, 532,935, representing 68.4 per cent., were on that AsXe con- 
tributing sewage to the Metropolitan sewers, through a total length 
of 1,013.31 miles of local sewers owned by the individual municipali- 
ties. These sewers are connected with the Metropolitan System by 
310 public and 373 special connections. It appears, also, that there 
has been during the year an increase of 48.81 miles of local sewers 
connected with Metropolitan System, and that 12 public and 26 
special connections have been added. 

Pumping Stations and Pumpage. 
The following table shows the average daily volume of sewage lifted 
at each of the six Metropolitan pumping stations during the year, as 
compared with corresponding volumes for the previous year : — 



PuMFiNO Station. 



Ayeraos Daily Pumpaob. 



Jan. 1, 1904. 

to 
Dec. 81, 1904. 



Jan. 1. 1905, 

to 
Deo. 81. 1906. 



Decrease dnring 
the Year. 



Deerltlaod, 
East Boston. 
OharlestowD, . 
Alewlfe Brook, 
Qnincy, 
Ward Street, . 



Gallons. 
57,200,000 

55,000.000 

81,100.000 

8,546,000 

8,651,000 



Gallons. 
54,400,000 

52,400,000 

29,900.000 

3.284.000 

8.180.000 

20.940,000 



Gallons. 
2,800,000 

2,600,000 

1.200,000 

812.000 

471,000 



Per Cent. 
4.9 

4.7 

8.9 

8.8 

12.9 



THE NEW YOKK 

PUBLIC LIBRARY 



A8TCW, LENOX AND 
TILDEN FOUNDATIONS. 
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CONSTRUCTION. 

SOUTH METROPOLITAN SYSTEM. 

During the year all construction carried out by the department 
has been on the South System, by day labor, under the direction of 
the maintenance engineers and foremen. 

This has included grading, loaming slopes and grounds at Nut 
Island and vicinity, and at the Ward Street pumping station ; the 
construction of roads about the Nut Island screen house and the 
Ward Street station ; the placing of a 24-inch force main connecting 
the Quincy pumping station with the High-level Sewer at Greenleaf 
Street, Quincy ; and the reversal of grade of the lower end of the 
Charles River main sewer by a new concrete invert from Bryant 
Street to Vancouver Street. This latter work is now in progress. 

Grading at Nut Island and Vicinity. 

At the beginning of the year the grounds at Nut Island and the 
surface and slopes of embankments connecting Nut Island and Great 
Hill, and over the line of Section 46 from Island Avenue to near 
Prospect Avenue, were in a rough and unfinished condition, as left 
under various earlier contracts, described in previous reports. 

During the year roads have been built over both of the embank- 
ments above noted. The roads were about 20 feet in width, with 
3-inch gravel surfaces rolled. From Nut Island to Great Hill the 
road is protected on both sides of the embankment by wooden fences. 
Roads of similar construction have been built from the screen house 
to the wharf and from the wharf to the beach. There have been 
2,550 linear feet thus constructed at Nut Island and vicinity, involv- 
ing 5,500 square yards of road surfaces. 

During the earlier construction at Nut Island about 4,000 cubic 
yards of loam were stored from the excavation. During the season 
the surfaces of the island have been graded to a rolling condition not 
unlike that found on the island when purchased. These surfaces 
have been covered with from 8 inches to 12 inches of loam. The 
slopes and surfaces of both embankments before referred to have 
been loamed from the road to the riprap line, at about 10 feet above 
average high water of the harbor. Practically all of the stored loam 
has been used in this work. All loamed surfaces have been seeded. 
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QuiNCY Force Main. 

The Quincy pumping station, which was purchased by the Board 
in 1901 from the city of Quincy, was at that date connected by a 
cast-iron pipe with Boston Main Drainage Works at Squantum. 

After the opening of the High-level Sewer, in November, 1904, 
arrangements were made for breaking off this connection with the 
city of Boston works, and connecting this station with the Metro- 
politan Sewer in Greenleaf Street, in Quincy, by means of a new 
24-inch cast-iron pipe. The route of this new force main is in a 
general easterly direction from the station through Merrymount 
Park, across Furnace Brook Parkway of the Metropolitan System, 
along Park Lane and Valley Street to Greenleaf Street. The total 
length of the new line is 3,025 feet. The pipe as laid has a thick- 
ness of .72 of an inch and a weight of 2,290 pounds for 12-foot 
lengths. 

Through the city park the excavation was largely in loam and 
peat ; for a length of 135 feet the pipe is supported on piles 25 feet 
long. The pipe leaves the pumping station at about 4 feet below 
the engine room floor, at about 8 feet above the level of average low 
tide. An 8-inch pipe branch leads back from this line to the suction 
sewer, providing for quickly draining the main pipe. The pipe 
has a uniformly rising grade without summit, entering the main 
sewer at Greenleaf Street, at 16 feet above the elevation of average 
low water. 

At this point penstock and check valves are introduced for con- 
trolling the sewage flow in the pipe. 

The work of placing the pipe was begun in January and completed 
in August of this year. On August 14 the Quincy sewage was de- 
flected from the Moon Island works, and since that date has been 
delivered to the High-level Sewer. The line was successfully placed 
through the park lands without injury to shrubbery or trees. 

Grading about Ward Street Station. 

At the beginning of the year the grounds about the station were in 

comparatively smooth condition, as left by contractors for the station 

buildings, and partially subgraded by day labor last year. Peat 

found in the excavations had been stored at the easterly end of the 



'^^^'"1^ 
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lot, and stones and bowlders found had been placed at convenient 
points near the locations of proposed roads. 

All coal at this station is delivered by teams, usually in loads of 
from 8 to 10 tons. It was, therefore, necessary to provide a road 
surface to resist this heavy teaming. During the early portion of 
the year a road about 20 feet in width was constructed, extending 
fi'om Ward Street, near the easterly borders of the lot around the 
station, to the rear of the station buildings, where it is widened to 
about 50 feet, from the screen house to the coal pocket. This pro- 
vides ample street area for maneuvering the coal team. A narrow 
road is thence extended to Vancouver Street near the northwesterly 
corner of the station lot. 

Branch roads also have been constructed back of the engine house 
through the arch at the end of the boiler house, uniting with the main 
road at the coal pocket, and from the barn at the easterly corner of 
the lot to the main road near Ward Street. 

The bowlders and stones found in the early excavations were used 
in the form of Telford paving, about 18 inches in thickness, under 
the road surfaces. This pavement waa covered with about 4 inches 
of broken stone and stone dust, and the whole rolled into shape by 
a 20-ton road roller. 

Paths about 8 feet in width, of similar construction to the roads, 
were built to the doors on the Phillips, Ward and Vancouver street 
sides of the engine house. About 2,200 square yards of road sur- 
faces were thus constructed. 

The station lot has an area of 102,000 square feet. The buildings 
and lockers cover 36,000 square feet ; the roads and paths cover 
about 20,000 square feet. The remaining area of about 45,000 square 
feet was covered during the early summer, about 1 foot in depth, 
with the most desirable of the peat stored from the excavations. 
This peat was further covered about 4 inches in depth with good 
quality of loam. All of the graded areas have been seeded. The 
bottom of the base course of the engine house buildings is about 2 
feet above the adjacent street levels on Ward and Vancouver streets. 
The finished surface of the lot has been sloped evenly from this base 
course of the buildings to the sidewalk grades of adjacent streets. 
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Reversal oV Grade at the Lower End of the Charles 
River Main Sewer, 

On October 14, 1904, when the Ward Street station was first put 
into operation, so much of the Charles River Metropolitan main sewer 
as was located above Vancouver Street had been diverted to this new 
pumping station. The length of the Metropolitan sewer below Van- 
couver Street, extending along Huntington Avenue to Gainsborough 
Street, has during the year remained tributary to the Boston Main 
Drainage Works, pending discussion with the city of Boston and 
other public officials, in relation to the disposal of sewage from this 
branch. 

Early in December of this year the works for diverting the sewage 
from this branch to the new Ward Street station were begun. This 
length of sewer in Huntington Avenue varies in diameter from 5 
feet 6 inches to 6 feet 6 inches. The last connection from the local 
sewerage systems with this sewer is located at Bryant Street, distant 
from Vancouver Street about 1,800 feet. The invert of this length 
of 1,800 feet is being regraded from Bryant Street to Vancouver 
Street by introducing a new concrete invert having an inclination 
towards Vancouver Street. 

As the sewage from the districts tributary to this branch is com- 
paratively small, the new invert diameter is reduced to about 3 feet, 
with an inclination towards Vancouver Street of 1 foot in 1,500 feet. 
At Bryant Street it is proposed to introduce a penstock valve, 40 
inches in diameter. This under slight heads will admit of turning the 
whole flow of the existing Charles River main sewer, if desired, into 
its old connection with the Boston Main Drainage Works ; or, under 
like conditions, the city of Boston works may find relief in case of 
accident through the South Metropolitan System. 

At the date of this report, for a length of about 1,100 feet from 
Vancouver to Parker Street, work on the modified invert has been 
largely completed. 

Section 77^ Ward Street Station and Connections, 
At the date of this report the only contract for the construction 
of any part of the High-level Sewer and appurtenances that has not 
been fully completed and adjusted is that for the pumps, boilers and 
connections, at the Ward Street station. 
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Under the contract between the E. P. Allis Company of Mil- 
waukee and the Commonwealth, fully described in earlier reports, 
the plant was erected and put into operation as early as October, 
1904. By arrangement between the Board and the engine builders, 
this pumping plant has been operated in the regular service of the 
station during the past year. The engine company have retained 
experts at the station during the year, studying the operation of the 
plant, and from time to time introducing minor modifications found 
essential to satisfy the rigorous tests required under the contract. 
It is probable that the engine company will arrange at an early date 
for completing the trials prescribed in the contract as a condition to 
final payments and adjustment of this contract. 

MAINTENANCE. 

Scope of Work and Force Employed. 

The maintenance of the Metropolitan Sewerage System includes 
the operation of seven stations and 96^12 miles of Metropolitan 
sewers, receiving the discharge from 1,013.31 miles of town and city 
sewers at 310 points, together with the care and study of inverted 
siphons under streams and in the harbor. 

The permanent maintenance force of 118 men includes 68 engi- 
neers and other employes at the pumping stations, and 50 men 
employed on actual sewer maintenance and care of pumping station 
grounds. In the three following tables the use of the completed 
systems and other data are shown : — 
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K) 



^ 



00 



Ratio of 
Contribut- 
ing Area 

to 

Ultimate 

Area. 






Ratio of 

Contributing 

Population 

to Present 

Total 
Population. 


■J 

goo r-l«PllOlO»»l-4i-l 00-^JI 


o 


Area 

ultimately to 

contribute 

Sewage. 


5 
1 


i 


Estimated 

Area now 

contributing 

Sewage. 


Square Miles. 
1.20 

3.16 

8.24 

6.78 

1.78 

2.41 

.91 

.35 . 
1.08 

.71 

1.80 
2.80 


?2 


Estimated 

Present 

Total 

Population. 


21,300 

22,400 

23,910 

37,240 < 

11,420 

26,600 

41,700 

7,090 
14,630 

7,400 
81,800 
27,000 
28,160 


1 


Estimated 
Population 
now con- 
tributing 
Sewage. 


21,260 
14,360 
19,660 
29,090 

8,270 
24,860 

7,760 
820 

7,040 

1,710 

11,820 
9,710 


§ 
1 


Estimated 

Number of 

Persons 

served by 

each House- 

connection.i 




00 


Number 
of Con- 
nections 
with Local 
Sewers. 


\ « ^. S g g S S S g . S g 

rH (N eO « w^ of rX ^ ^ 


i 


si 

gs 


Separate and combined. 
Separate and combined. 
Separate and combined. 
Separate, 
Separate, 
Separate, 

Separate and combined. 
Separate and combined. 
Separate, 
'Separate, 

Separate, 
Separate, 


1 
1 


Miles of 

Local 

Sewer 

connected. 


21.97 
53.22 
66.75 
100.54 
31.60 
38.53 
15.93 
6.54 
20.40 
14.11 

83.89 
46.26 


2 

i 


CD 

I 

6 
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CAPACITY AND BESULTS. 

The following tables summarize the pumping records for the year 
for the Metropolitan Sewerage stations : — 

North Metropolitan System. 
Deer Island Pumping Station. 
At this station are three submerged centrifugal pumps, with im- 
pellers or wheels 8.25 feet in diameter, driven by triple-expansion 
engines of the Reynolds-Corliss type. 

Contract capacity of pnmps: 45,(XX),000 gallons each, with 19-foot lift. 

Average duty for the year: 49,7(X),(XX) foot-pounds. 

Average quantity raised each day : 54400,(XX) gallons. 

Force employed : 3 engineers, 3 firemen, 6 screenmen and 1 relief man. 

Coal used : first-quality Cumberland, costing from j^3.44 to ^3.76 per ton. 



Table of Approximate Quantities^ Lifts and Duties at the Deer Island Pumping 
Station of the North Metropolitan System, 



Months. 


Total 
Pumpage 
(Oallons). 


Average 

per Day 

(Oallons). 


Minimum 

Day 
(Gallons). 


Day 
(Gallons). 


Average 

Lift 
(Feet). 


Average 

Duty (ft.-lbs. 

per 100 lbs. 

Coal). 


1 
January, 


1905 


: . 


2,084,200,000 


67,200,000 


52,900.000 


119.000,000 


10.89 


46,300,000 


February, 








1,686,400,000 


60,200,000 


51,000,000 


69,300,000 


10.64 


60,100,000 


March, 








2,123,800,000 


68,500,000 


47,800,000 


102,000,000 


10.94 


49,200,000 


April. 








1,016,200,000 


63,800,000 


48,800,000 


104,100,000 


10.82 


62.200,000 


May. . 








1,582,800,000 


49,400,000 


43,800,000 


67,600,000 


' 10.46 


48,900,000 


Jane, . 








1,541,300,000 


51,400,000 


36,200,000 


71,000,000 


10.86 


47,600,000 


JuJy, . 








1,437,700,000 


46,400,000 


41,600,000 


53,200,000 


10.30 


51,400,000 


August, 








1,396,100,000 


45,000,000 


37,800.000 


58,700,000 


10.76 


64,900,000 


September 








1,763,500,000 


58,800,000 


45.400,000 


126,600,000 


10.77 


61,000,000 


October, 








1,440,200,000 


46,500,000 


30.800.000 


55,400,000 


10.57 


48,700,000 


November, 








1,319,000,000 


44,000,000 


84.100,000 


64,200,000 


10.01 


41,000.000 


December, 








1,585,400.000 


51,100.000 


42.300.000 


65,300,000 


10.63 


44,600,000 


Total. . 


19,825,100,000 


- 


- 


- 


- 


- 


Average, 






- 


54.400,000 


48.400.000 


79,700,000 


10.63 


49,700,000 
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Emt Boston Pumping Station. 
At this station are three sabmerged centrifugal pumps, with im- 
pellers or wheels 8.25 feet in diameter, driven by triple-expansion 
engines of the Reynolds-Corliss type. 

Contract capacity of pomps: 45,000,000 gallons each, with IMoot lift. 

Areiage dnty for the year: 55,800,000 foot-poonds. 

Arerage quantity raised each day : 62,400,000 gallons. 

Force employed : 3 engineers, 3 firemen, 6 screenmen and 1 reliefman. 

Coal used : first-quality Cnmberland, costing from $3.30 to $3.60 per ton. 



Table of Approximate QuarUilies, Lifts and Duties at the East Boston Pumping 
Station of the North Metropolitan System. 



MOHTHS. 


Total 
Pnmpage 

(OalloiM). 


Averafe 
(^lou). 


Minimum 

Day 
(GaUona). 


Day 
(GaUona). 


Average 

Uft 
CFeet). 


Average 

Duty (ft.-lb«. 

per 100 Iba. 

Coal). 


1—9 

JaniiAry, . 


• . . 


2,022,200,000 


06,200,000 


60,900,000 


117,000,000 


16.71 


66,600,000 


February, . 






1,«80,400.000 


68,200,000 


49,000,000 


67,800,000 


16.66 


63,000,000 


MftToh, . 






2,061,800,000 


68,600,000 


46,800,000 


100,000,000 


16.48 


68,700,000 


April. 






1,866,900,000 


61,800,000 


46,800,000 


102,100,000 


16.68 


62,700,000 


May, . . 






1,470,800,000 


47,400,000 


41,800,000 


66,600,000 


16.07 


66,000,000 


Jone, . • 






1,481,300,000 


49,400,000 


34,200,000 


69,000,000 


16:02 


69,800,000 


July, . . 






1,376,700,000 


44,400,000 


80,600,000 


61,200,000 


16.06 


68,800,000 


Aognst, . 






1,334,100,000 


48,000,000 


36,800,000 


66,700,000 


16.02 


68,100,000 


September, 






1,703,600,000 


66,800,000 


43,400,000 


124,600,000 


16.19 


68,000,000 


October, . 






1,878,200,000 


44,600,000 


37,300,000 


63,400,000 


16.00 


64,900,000 


I^OTeni be r , 






1,260,000,000 


42,000,000 


32,100,000 


62,200,000 


16.01 


61,600,000 


December, 






1,628,400,000 


49,100,000 


40,800,000 


63,300,000 


16.01 


68,900,000 


ToUl, . 


10,006,100,000 


- 


- 


- 


- 


- 


Average, 






- 


62,400,000 


41,400,000 


n,70o,ooo 


16.23 


66,800,000 
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Charlestown Pumping Station. 
At this station are three submerged centrifugal pumps, two of 
them having impellers or wheels 7.5 feet in diameter, the other 
8.25 feet in diameter. They are driven by triple-expansion engines 
of the Reynolds-Corliss type. 

Contract capacity of pumps: two, 22,000,000 gallons each, with 11-foot lift; one, 60,000,000 

gallons, with 8-foot lift. 
Average duty for the year: 43,100,000 foot-pounds. 
Average quantity raised each day : 29,900,000 gallons. 
Force employed: 3 engineers, 3 firemen, 6 screenmen and 1 relief man. 
Goal used: first quality Gumherland, costing from $3.45 to $3.60 per ton. 



Table of Ajjproximate Quantities, Lifts and Duties at the Charlestown Pumping 
Station of the North Metropolitan System, 



Months. 


Total 
Pumpage 
(Gallons). 


Average 

per Day 

(Gallons). 


Minimum 

Day 
(Gallons). 


Maximum 

Day 
(Gallons). 


Average 

Lift 
(Feet). 


Average 

Duty (ft.lbt. 

per 100 lbs. 

Coal). 


1005. 

January, . 

February, . 
March, 
April, . 
May, . . 
June, . 
July, . . 
August, . 
September, 
October, . 
November, 
December, 






1,063,900,000 
880,400,000 

1,086,700,000 
931,700,000 
882,000,000 
922,200,000 
876,100,000 
838,200,000 
918,900,000 
878,000,000 
754,300,000 
868,000,000 


34,300,000 
31,800,000 
35,000,000 
31,100,000 
28,500,000 
30,700,000 
28,300,000 
27,000,000 
30,500,000 
28,300,000 
25,100,000 
27,800,000 


27,900,000 
27,100,000 
26,500,000 
22,600,000 
22,800,000 
21,000,000 
23,000,000 
22,800,000 
23,600,000 
21,800,000 
20,500,000 
22,100,000 


66,700,000 
37,100,000 
49,600,000 
48,200,000 
54,000,000 
43,100,000 
32,200,000 
41,200,000 
61,600,000 
40,000,000 
40,000,000 
89,800,000 


8.11 
7.93 
8.17 
7.92 
7.74 
7.93 
7.80 
7.63 
7.88 
7.78 
7.62 
7.63 


46,100,000 
43,000,000 
48,500,000 
44,100,000 
42,000,000 
44,300,000 
44,800.000 
41,800,000 
47,000,000 
43,900,000 
84,800,000 
37,400,000 


Total, . 
Average, 


10,899,300,000 


29.900,000 


23,500,000 


46,100,000 


7.85 


43,100,000 
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Aleicife Bi'o^ik Primping Station, 
The plant at this :4tati()n consi^ta of the orupnai installation of 
amall cnoimerciai pumpa and eninnei^^ /.e»., two 9-4nch Andrews 
vertical centrifiwrai pumpa^ with <lirei:t-oounected oompoond marine 
ensfinea, together with the recent additions. The latter consist;* of a 
specially designed engine of the vertical cro»s-c«)nipoiind type, hav- 
ing between the cylinders a centrifugal pump rotating on a hori- 
zontal axis. 

Concmct capacity of the two original pomps: 4^300,000 jjrBllcma each, with 13-foot lifL 

Contract capacity of new pnmp : 13.000.000 gallcms. with 13-foat lift. 

Aveiafte <iaty fbr the year: 17,000,000 foot-ponniia. 

A vera{{e quantity laiaed each day : 3,234,1)00 i^lanfi. 

Force employed : 3 engineers. 

Coal naml : tirst quality Cumberland, costing from 9^.fi0 to fi^SB per ton. 



Tadie of ApproxinuUti Quanliiies^ L^ and Duties at the ALewxfe Brook Purnptng 
StMion of the North JfetropoHian S-f/stem. 



Total 
]kfo!iTB0. Puinp««e 


(Mlou). 


Minimam 

Day 
(Gallona). 


jCazixniuD 

Day 
(SallQiui). 


Awraoe 

Lift 
(ff«ia). 


AT«ra«e 
D«y(ft.4b«. 
' p*rl00 1b«. 

j Coal). 


Jattany, .... 140,506,000 


4.535,000 


2,786,000 


7,998,000 


13.17 


; 2iv»o,ooo 


Fttbrnary, . 






106,311,000 


3,761,000 


3,179,000 


4^1,000 


13.36 


183»,000 


Sfareb, 






I5M83,000 


4^IJfl00 


3,379,000 


7,4€2,000 


13.09 


32,400,000 


April, 






U9,iajM» 


3,971,000 


2,692,060 


7,^049,000 


13.25 


a}.4GO,000 


May, . , 






98,640,000 


2,860,000 


2,288,000 


3,862,000 


13.25 


16400,000 


^vme,. 






87,863,000 


2,9»,000 


2,330,000 


4,290,000 


13.25 


; 16,200.000 


Joly, . . 






74,096,600 


1,380,000 


2,086,000 


3,379,000 


13.32 


i 15,000,000 


Angnntf . 






^JMftjm 


2,19I,660 


1,826,000 


3,179,000 


13.18 


: 14,300.000 


BtfpUfmh^r, 






106,960,000 


8,566,660 


2,120,060 


7,228,000 


13.06 


; 18,100,000 


Oetob«T, . 






76,619,000 


3,472,000 


1,9M,600 


3,862,000 


13.» 


1 14,700,000 


N(yt«ial>«T, 






69,166,000 


2,306,000 


1,784,000 


4.435,000 


13.20 


: 14,000,000 


D«««fnb6r, 






1 90,9M,000 


2,933,000 


2,372,000 


4,615,000 


12.21 


14,300,000 


TaUl, , 


1,178,896,000 


- 


- 


- 


- 


' 


Ateriig^, 






- 


3,234,000 


2,801,000 


5,127,000 


13.13 


17,000,000 
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Wa7'd Street Pumping Station, 
At this station are two vertical, triple-expansion pumping en- 
gines, of the AUis-Chalmers type, operating reciprocating; pumps, 
the plungers of which are 48 inches in diameter with a 60-inch 
stroke. 

Contract capacity of pumps: 60,CXX),(XX) gallons each, with 45-foot lift. 

Average duty for the year: 89,7(X),0(X) foot-pounds. 

Average q,fiantity raised each day: 20,940,(XX) gallons. 

Force employed : 3 engineers, 3 firemen, 3 oilers, 3 screenmen and 1 relief man. 

Coal used : first quality Cumberland, costing from $4.10 to $4.28 per ton. 



T(ible of Approximate Quantities, Lifts and Duties at the Ward Street Pumping 
Station of the South Metropolitan System, 



Months. 


Total 
Pumpage 
(Gallons). 


Average 
per Day 
(Gallons). 


Minimum 

Day 
(Gallons). 


Maximum 

Day 
(Gallons). 


Average 

Lift 
(Feet). 


Average 

Duty (ft.-lb8. 

per 100 lbs. 

Coal). 


1005 

January, . 




841,000,000 


27,200,000 


20,340,000 


84,260,000 


89.70 


74,900,000 


February, . 






608,800,000 


21,400,000 


18,040,000 


22,960,000 


89.40 


69,000,000 


March, . 






779,800,000 


26,200,000 


17,710,000 


34,700,000 


41.00 


102,100,000 


April, 






724,000,000 


24,100,000 


17,770.000 


36,170,000 


41.60 


114,200,000 


May, . 






612,100,000 


19,700,000 


16,730,000 


24,070,000 


41.20 


86,600,000 


June, . 






689,000,000 


19,600,000 


16,170,000 


21,360,000 


40.30 


89,800,000 


July, . 






614,200,000 


16,690,000 


12,840,000 


21,470,000 


40.00 


73,200,000 


August, . 






481,800,000 


16,540,000 


12,140,000 


21,560,000 


39.37 


69,800,000 


September, 






708,100,000 


23,600,000 


17,670,000 


66,260,000 


40.02 


91,300,000 


October, . 






659,200,000 


18,000,000 


14,720,000 


26,960,000 


40.14 


86,600,000 


November, 






648,100.000 


18.300,000 


16.650,000 


24,040,000 


40.10 


108,600,000 


December, 






686,100,000 


22,100,000 


16,500,000 


32,200,000 


40.84 


111,000,000 


Total, . 


7,641,800,000 


- 


- 


- 


- 


- 


Average, 






- 


20,940,000 


16,270.000 


29,600,000 


40.26 


89,700,000 



Records from plunger displacement. 
Average slip for the year about II per cent. 
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Quincy Pumping Station. 
At this station are two compound condensing Deane pumping 
engines. 

Contract capacity of pamps: one, 3,000,000 gallons, the other, 6,000,000 gallons, with 36- 
foot lift. 
Average duty for the year : 32,800,000 f oot-poands. 
Average quantity raised each day: 3,180,000 gallons. 
Force employed : 3 engineers and 1 screenman. 
Goal nsed : first-qaality Cumberland, costing from $4.20 to $4.75 per ton. 



Table of Approximate Quantities, Lifts and Duties at the Quincy Pumping Station 
of the South Metropolitan System. 



Mouths. 


Total 
Pumpage 
(Gallons). 


Average 
per Day 
(Gallons). 


Minimum 

Day 
(Gallons). 


Maximum 

Day 
(Gallons). 


Average 

Lift 
(Feet). 


Average 

Duty (ft -lbs. 

per 100 lbs. 

Coal). 


1 
January, 


005. 






108,877,000 


3,512,000 


2,881,000 


4,978,000 


85.60 


34,600,000 


February, 








87,534,000 


8.126,000 


2,969,000 


3.315,000 


36.74 


31,600,000 


March, 








110,443.000 


3,568,000 


3,011,000 


4,182,000 


88.29 


38,000,000 


April, 








120,031,000 


4,001,000 


3,887,000 


5,059,000 


38.22 


40,700,000 


May. . 








101,670,000 


3,280,000 


2,834,000 


3,565,000 


38.83 


27,200,000 


June, . 








90,278,000 


3,009,000 


2,825,000 


3.281.000 


39.62 


37,900.000 


July. . 








84.650,000 


2,728,000 


2,491,000 


2,940,000 


38.38 


35,300,000 


Aagast, 








82.018,000 


2,675,000 


2,458,000 


2,998,000 


83.18 


32.400.000 


September 








07,222,000 


3,241,000 


2,620.000 


3,891.000 


22.04 


31.800.000 


October, 








92,828,000 


2,978,000 


2,778.000 


3.190.000 


22.00 


30.600.000 


November, 








86,213.000 


2,874,000 


2,708,000 


3.165.000 


21.80 


26.000,000 


December, 








98.444,000 


3,176.000 


2,034,000 


3,315.000 


21.42 


28,200.000 


Total, . 


1,160,502.000 


- 


- 


- 


- 


- 


Average, 






- 


8,180.000 


2,825,000 


3,652,000 


32.18 


32.800.000 
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Nut Island Screen House. 
The plant at the house includes two sets of screens in duplicate, 
actuated by small reversing engines of the Fitchburg type. Two ver- 
tical Deane boilers, 80 horse-power each, operate the engines, pro- 
vide heat for the house and burn materials intercepted at the screens. 

Average quantity of sewage passing screens daily, 25,000,000 gallons. 

Total materials intercepted at screens daring the past year, 543 cnbic yards. 

Materials intercepted per million gallons of sewage discharge, 1.6 cubic feet. 

Force employed: 3 engineers and 3 screenmen. 

Coal used : 281 tons first quality Cumberland, costing from $3.59 to $6.35 per ton. 

In the following tables the total cost of pumping and the rate 
per million foot-gallons at each of six pumping stations are shown 
in detail : — 

Average Cost per Million Foot-gallons for Pumping at the Deer Island Slation, 

Volume (19,825 MUlion GalloDs) X Lift (10.63 Feet) = 210,741 Million Foot gallons. 



Items. 



Cost. 


Cost 
per Million 
Foot- gallons. 


$9,228 20 


$0.04379 


6,036 26 


.02864 


196 08 


.00093 


76 67 


.00086 


1,018 80 


.00483 


343 28 


.00168 


1,476 28 


.00700 


$18,373 47 


$0.08718 



Labor 

Coal, 

Oil 

Waste, 

Water, 

Packing, 

Miscellaneous supplies and renewals, 
Totals, ...... 



Average Cost per Million Fool- gallons for Pumping at the East Boston Station, 

Volume (19,095 Million Gallons) X Lift (16.23) =309,918 Million Foot-gallons. 



Items. 



Gust. 



Cost 
per Million 
Foot-gallons. 



Labor, 

Coal 

Oil, 

Waste, 

Water, 

Packing, 

MiscelUneoas siippUe* and renewals, 



$8,689 89 

7,466 62 

266 69 

61 43 

1,066 60 

48 66 



$0.02803 
.02406 
.00088 
.00019 
.00341 
.00016 



Totals, \ V&,«WVL \ 



^.^\i«VW 
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Aver<ige Cost fter Million Fool-gallons for Pumping cU the CharlesUyum Station. 

Volome (10,890 Million Oallons) X Lift (7.85 Feet) = 86,5M MiUion Foot-gallons. 



ITBXS. 



Cost. 



Cost 
per Million 
Foot-gallons. 



Labor, 

Coal 

on, 

Waste 

Water 

Packing 

Miscellaneoos soppliet and renewals. 
Totals, 



$8,599 81 
2,768 54 
109 90 
71 02 
405 60 
180 05 
961 29 



$18,156 21 



$0.10051 
.03235 
.00199 
.00083 
.00474 
.00210 
.01124 



$0.15376 



Average Cost per Million Foot-gallons for Pumping at the Alewife Brook Station. 

Volume (1,178.896 Million Gallons) X Lift (18.18 Feet) = 15,479 Million Foot-gallons. 



Items. 



Cost. 



Cost 

per Million 

Foot-gallons. 



Labor, 

Coal 

Oil, 

Waste 

Water, 

Packing, 

Miscellaneons supplies and renewals, 
Totals. 



$3,296 89 
1,521 16 



150 48 
41 56 
138 16 



$5,255 15 



$0.21299 
.09827 
.00444 
.00247 
.00972 
.00270 



$0.38952 



Average Cost per Million Foot-gallons for Pumping at the Ward Street Station. 

Volume (7,642 Million Gallonfi) X Lift (40.26 Feet) = 807,659 Million Foot-gallons. 



Items. 



Cost. 


Cost 
per Million 
Foot-gallons. 


$10,946 61 


$0.03558 


7,052 50 


.02292 


632 27 


.00206 


88 88 




1,117 20 


.00363 


287 24 


.00093 


267 82 


.00087 


\ %ja»wvi 


I %^.Q«QI» 



Labor, 

Coal, . . . . 

Oil, 

Waste, 

Water, 

Packing 

Miscellaneous supplies and renewals, 
TotaJg, 
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Average Cost per Million Foot-gallons for Pumping at the Quincy Station. 

Volnme (1,1(0 UillioD Gallons) X Lift (32.18 Feet) = 37,846 UlllioD Foot-gallone. 



ITIKS. 



Cost. 


Cost 

per Million 

Foot-gallODs. 


$3,581 19 


$0.09590 


1,943 14 


.05203 


30 22 


.00081 


1141 


.00031 


178 42 


.00478 


40 03 


.00107 


681 98 


.01558 



Labor, 

Coal 

OIJ 

Waste, 

Water, 

Packing 

Miscellaneous supplies and renewals, 
Totals, 



$6,366 30 



$0.17048 



Care of Special Structures. 
During the year the sea has encroached on the right of way for 
the outfall sewer at the southerly end of Deer Island, exposing the 
sheathing used for the original trench excavation. It has been 
found necessary to defend this section of the sewer by placing heavy 
riprap slopes on the easterly side of the embankment from the man- 
hole near the high- water line for a distance of about 200 feet north- 
erly. This work has involved the placing of 350 tons of stone. 

Overflow at Malden. 

During the years 1900 and 1901 a Metropolitan main sewer was 
constructed in the valleys of Spot Pond and Ell Pond brooks, from 
Wakefield through Melrose and Maiden to near Barrett's Pond. At 
this point it was connected with the original Metropolitan sewer. 

This construction was adequate until last spring, when the Metro- 
politan sewer below Barrett's Pond became surcharged, and acted as 
a pipe under pressure. 

The new sewer should be extended to the tidal reaches of the 
Maiden River below Charles Street, where an ample overflow from 
the sewer to the river should be provided from this branch of the 
Metropolitan sewer, until such time as the works are more compre- 
hensively relieved. 

Material intercepted at the Screens. 
The material intercepted at the scYeen^ ^\,^ii'^^c^\?^^^^\x<^^^'^^s^i^^ 
sewerage stations^ consisting of raga, p^opex wcA c?^^'^ Svsi'?j56css%^«5a^- 
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ters, has during the year amounted to 2,018 cubic yards. This is 
equivalent to 2.7 cul)ic feet for each million gallons of sewage pumped 
at Deer Island. 

South Metropolitan Outfalls. 

The 60-inch outlet pipes in the harbor have been in operation 
fourteen months at the date of this report. During the past year the 
average flow through them has been 25,000,000 gallons of sewage 
per day, with a maximum of 78,000,000 gallons during heavy storm. 

The diving contractor who placed these pipes in the harbor has 
recently examined the outlets, and found no deposits on the bed of 
the harbor in the vicinity of the outlets either of sand or any ma- 
terials from the sewage discharge. He penetrated the pipes for a 
length of 50 feet, and found them clean and in normal condition. A 
recent examination of the shores of the harbor and islands in the 
vicinity of the outfalls fails to disclose any trace of deposit attribu- 
table to this sewage discharge. 

Additional Pumps at Quincy Station. 
An examination of the yearly records at this station indicates that 
the average sewage flow during dry weather equals and for much of 
the time exceeds the capacity of the smaller of the two pumps, and the 
sewage flow during very wet conditions exceeds the capacity of the 
larger pump. Additional pumping plant at this station should be 
introduced during the coming season. 

Material intercepted at the Screens, South Metropolitan 

System. 

The material intercepted at the screens at the stations of this 
system has amounted to 1,986 cubic yards, equal to 5.9 cubic feet 
per million gallons of sewage delivered at the outfall works at Nut 
Island. 

Studies of sewage flows in the Metropolitan sewers, siphons and 
outfall pipes indicate they are satisfactorily free from deposit, and in 
normal condition. 

Respectfully submitted, 

WM. M. BROWN, 

Engineer Sewerage Works, 
B03T02f, January J, 1906. 
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Appendix No. 1. 



Contracts made and pending during 
CorUrcLCts rekUing to the Dam 

[Notb. —The details of contracts made before 





1. 

Norn. 

ber 

of Con- 

tract. 


9. 

WORK. 


8. 

Num- 
ber of 
Bids. 


Amouiit 


OF Bid. 


6. 




4. 

Next to Low. 
est. 


s. 

Lowest. 


Contractor. 


1 


105 


Wachosett Dam, 


11 


$1,680,870 00 


$1,608,635 001 


: Mc Arthur Brothers 
} Company. 


2 


245 


Section 2 of relocation of 
Central Massachusetto 
Railroad (extension of 
Contract No. 105). 


.8 


.3 


.t 


! McArthur Brothers 
Company 


3 


257 » 


Excavating soil, . 


6 


440,300 00 


414,087 60» 


Bruno, Salomone & 
Petlttl. 


4 


282 > 


Bailding a part of Newton 
Street and improvlog 
Crescent Street, West 
Boyiston, llass. 


8 


4,608 75 


4,406 481 


Newell & Snowllng Con- 
structlon Co., U x • 
bridge, Mass. (by 
assignment from Mc- 
Bride & Co.) . 


6 


288» 


Stillwater River Improve- 
ment, West Boyiston 
and Sterling, Mass. 


8 


25,600 00 


25,461 261 


McBrlde & Co., 
Brighton, Mass. 


6 


284 > 


Riprap at South Dike , 
Boyiston, Mass. 


_2 


»s 


»2 


McArthur Brothers Co., 
Chicago, 111. 


7 


285 > 


Surfacing highways with 
broken stone (Section 1), 
West Boyiston, Mass. 


« 


7,254 00 


7,211 021 


The H. Gore Co ., 
Boston, Mass. 


8 


286> 


Surfacing highways with 
broken stone (Section 2), 
West Boyiston and Boyl. 
ston. Mass 


5 


0,663 70 


0,860 051 


The H. Gore Co., 
Boston, Mass. 





289 


Brass railing posU, Wa. 
chusett Dam, Clinton, 
Mass. 


4 "^ 


5,780 00 


4,160 001 


J. H. McCafferty & Co., 
Boston, Mass. 


10 


290S 


Brass tubing for railing, 
Wachusett Dam, Clin- 
ton, Mass. 


4 


2,165 45 


2,165 451 


American Tube Works, 
Boston, M^Bs. 


11 


201 


Granite posts, curbing and 
edgestones for Wacbu* 
sett Dam. 

Total, .... 


6 


1,741 00 


1,700 001 


P. A. McCauliff. Fitch- 
burg, Mass. 















Contract based upon this bid. 



* Competitive bids were not received on this contract. 
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Appendix No. 1. 



THE Year 1905 — Water Works. 
and Beservoir D&partment, 

1905 have been given in previonB reports.] 



7. 



Date 

of Contract. 



Date of 

Completion of 

Work. 



Prices of Principal Items of 
Contracts made in 1905. 



10. 

Valne of Work 
done Decem- 
ber 81, 1905. 



Oct. 1, '00, 
April 18, »02, 

Dec. 27, '02, 
April 21, »05, 

May 16, '05, 

May 4. '05, 
May 28, '05, 

May 28, '05, 

Sept. 8, '05, 
Bept. 7, '05, 
Dec. 12, '05, 



Nov. 11, »05, 

July 6, '05, For earth excavation, $0.18^^ per cubic yard, 



Nov. 11, »05. 

Nov. 21, '05, 
Nov. 9, »06, 

Nov. 4, '05, 



Nov. 8, '05, 



For clearing and grubbing, $53 per acre; for earth 
excavation, $0.19% per cubic yard. 



For riprap, $1.25 per cubic yard. 



For shaping roadbed, $0,045 per linear foot; for 
broken stone in place, $1.78 per ton. 



For shaping road-bed, $0,045 per linear foot; for 
broken stone in place, $1.78 per ton. 



For brasswork, $4,150, . 



For whole work, $1,700, 



$1,569,790 00 
282,890 00 

648.680 45 
4,812 26 

28,181 69 

16,886 24 
7,866 09 

9,790 48 

1,700 00 
2,192 06 



$2,466,778 26 



10 



11 



s Contract completed. 
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CONTKACTS UADE AND PENDING DCKING THE 

Contracts relating to the 



— 


1. 

Num- 
ber 
of Con- 
tract. 


9. 

WORK. 


3. 

Num- 
ber of 
Bids. 


Amount of Bid. 


6. 




4. 

Next to Low- 
est. 


5. 

Lowest. 


Contractor. 


1 

2 
3 
4 
5 
6 

7 


2878 

288. 

2923 

Special 
Order. 8 

Special 
Order. 8 

Special 
Order.* 

Special 
Order.* 


Cast-iron water pipes and 
special castings. 

Pumping engine for the 
Arlington station. 

41.5 tons special castings, . 

2 36-inch special foot 
valves. 

Repairs on Upham house 
in Weston. 

36-inch valve, . 

Changing 36-inch gate 
from geared to hydrau- 
lic. 

Total, .... 


3 

7 
4 
_s 

3 

.3 

_2 


$2,017 74 

7,900 00 

69 00 
per ton. 

$1,325 00 

_i 

_2 


$1,991 801 

7.830 00 

57 501 
per ton. 

_s 

$874 001 

.2 

_2 


Warren Foundry and 
Machine Co., New 
York, N. r. 

Allis-Ch aimers Co., 
JVCUwaukee, Wis. 

B. D. Wood & Co., 
Philadelphia, Pa. 

Coffin Valve Co., Bos- 
ton. 

H. L. Cooper, Weston, 
Mass. 

Chapman Valve Mfg. 
Co., Indian Orchard, 
Mass. 

Coffin Valve Co., Bos- 
ton. 















1 Contract based upon this bid. 



> Competitive bids were not received on this contract. 
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Year 1905— Water WoBia — Continued. 
Distribution Department. 



Date 
of Contract. 



i Date of 
,CompIetion of 
Work. 



Prices of Principal Items of 
Contracts made in 19U5. 



Value of Work 
done Decem- 
ber Sl» 1906. 



April 28, W, July 18, *0S, 

Oct. 28. »05. : 

Mar. 6, '05, 1 Dec. 30, '06, 
Mar. e. '05. j July 21. "Oe. 
Mar. 29. '05, Jane 16, '06, 



For 48.iaeli east-iroo pipe, $26 per ton of 8,000 
pooDds; for speeial castings, $OJa| per poond. 



May 8, »05, 



Jane 14, '06, 



Sept. 20, '06, 



Not. 90, '06, 



For whole work, $9,790, 

For all castings, $67.60 per ton of 2,000 pounds. 

For each valre, $493, 

For whole work, $874, 

For one 36-ineh hydraolic valTe, $761.61, . 



For whole work, $687, , 



$2,122 83 

2.279 27 
988 00 
914 07 
761 61 

687 00 



$7,740 18 



' Contract completed. 
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Contracts made and pending duking the Yeab 1905— Water Works — 

ConeludecL 

Summary of Contracts.^ 



Value of Work 
done Decern. 
ber81,1005. 



WaebaMti Reeervoir, 6 eonirmeu, 

Relocation of Central Maasacbaaetta Railroad, 1 eontraet, 

Waobaaett Dam, 4 eontraeta, 

Dlatribation Department, 8 eontraeta, 

Total of 14 oontraotB made and pending daring the year 1905, .... 
278 coDtraotB completed from ISM to 1004, Inclaaive, 

Deduct for worlc done on 11 Badbary Reaervolr eontraeta by the city of Boaton, . 
Total of 298 eontraeta, 

> In this summary, contracts charged to maintenance are excluded. 



$609,706 20 

282,890 00 

1,578.682 06 

4,401 60 



$2,470,179 86 
18,100,481 81 



$15,570,661 17 
512,000 00 



$15,058,661 17 
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Appendix No. 2. 



Cement Tests — Water Works. 
The following tables contaiD : — 

1. Tests of cements used in the construction of the Wachusett Dam and 
other works at the Wachusett Reservoir during the years 1901 to 1905, 
inclusive. 

2. Tests of cements used in the construction of the Weston Aqueduct 
during the years 1901 to 1903, inclusive. 

The methods of testing were the same as described in Appendix No. 3 
of the annual report of the year 1897. 
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and Other Works at the Waehusetl Reservoir, 1901 to 1905, Inclusive. 
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Table No. 2. — Rainfall in Inches at Jefferson, Mass., in 1905. 
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Total for the year, 43.40 inches. 
1 Rainfall included in that of following day. * Snow. 
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Table No. 


2.— 


Bainfall in Inches at Jeff 


er«o» 


, Jfas5., «n 


1905. 
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Total for the year, 48.40 Inches. 
Rainfall indnded In that of following day. * Snow. 
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ToUl for the year, 41 J3 Inobee. 
I lUlnfAll ioolodad lo that of following day. * Snow. 
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Table No. ^.-^Sainfall in Inches at Chestnut Hill Reservoir in 1905, 



Date. 



Jan . 3, 

Jan. 4, 

Jan. 6, 

Jan. 7, 

Jan. 11, 

Jan. 12, 

Jan. 21, 

Jan. 22, 

Jan 24, 

Jan. 23, 

Jan. 28, 

Total, 



Feb. 6, 

Feb. 7. 

Feb. 8, 

Feb. 10, 

Feb. 12, 

Feb. 13. 

Feb. 20, 

Total, 



Mar. 4, 

Mar. 7, 

Mar. 0, 

Mar. 10, 

Mar. 19, 

Mar. 20, 

Mar. 21, 

Mar. 22, 

Mar. 25, 

Mar. 26, 

Mar. 28, 

Mar. 30, 

ToUl, 



Apr. 4, 
Apr. 6, 
Apr. 11, 
Apr. 12, 
Apr. 20, 
Apr. 22, 
Apr. 29, 



Total, . 



May 
May 
May 
May 

May is; 
May 14, 
May 16, 
May 18, 
May 19, 
May 80, 



6. 

7, 

9, 

12, 



Total, 



^ I 



6 

< 



Dn ration. 



Datb. 



[1.47» 

1 1.881 

I 0.00 

0.15« 

I 1.32* 
0.07* 



5.49 



10.15 A Ji. to Jane 2, 

2.30 P.M. |i Jnne 6, 

4.55 A.M. to !• Jane 7, 

8.10 A.M. j June 8, 

11.20 P.M. to Jane 11, 

7.00 A M. , June 13, 

7.S0 P.M. to I Jane 19, 

2 20 p.m. ,, Jane 22, 

6.30 P.M. to ' Jane 26, 

11.35 p.m. Jane 27, 

1.30 P.M. to 5.00 p M. i June 28, 

I, Jane 29, 

I, ToUl, 



I 



1.05* 

[o.eos 

I 0.56* 
0.06* 



6.00 A.M. to 



2.27 



0.05« 

!o.91 

0.40 
0.24 
0.03 

I 1.04* 

I 0.58 

0.04 
0.10 



3.34 



jl.74 

{o.82 

0.50 
0.02 



3.08 



0.04 

0.04* 

0.07 

I 0.06 

I 0.30 

0.37 » 

0.62 

0.15 



4.00 P.M.' J°y 2. 

8.00 P.M. to i, ^»y ,S* 
3.10 A.M. J°j };» 

4.30 P.M. to ! ^°y JJ' 

4.45 P.M.' ^"y ];• 

11.00 A.M. to 6 00PM.:J»{y }i; 

I Jaly 29, 

I; Aug 1, 



Total, 



5.05 A.M. 
10.00 P.M. 

8.00 P.M. 
6.05 A.M. 
1.20 A.M 
11.45 A.M, 

12.10 AM. 

10.00 P.M. 
9.00 p.M, 



to 3 30 p.m. 
to 

12.25 P.M. 
to 11.25 p.m. 
to 10.30 pm 
to 7.30 a.m. 
to 

6.45 A.M. 
to 

2.20 A.M. 
to 12.00 P.M. 
to 10.15 P.M. 



10.40 P.M. to 

11.30 am. 
4.50 A.M. to 

1.30 A.M. 
6.10 P.M. to 

3.15 A.M. 
4.30 P.M. to 8.00 P.M. 



Aug. 1, 
Aug, 2, 
Aug. 3, 
Aug. 9, 
I Aug. 12, 
Aug. 16, 
Aug. 16, 
Aug. 22, 
Aug. 24, 
Aug. 25, 
Aug. 27, 
Aug. 29, 
Aug. SO, 
Aug. SI, 

Total, 



2.05 A.M. to 4.00 a.m. 
1.05 AM. to 4.15a.m. 
5.10 A.M. to 8.00 a.m. 
2.55 A.M. to 

1.15 a.m. 
1.10 p M. to 

12.30 A.M. 
1.00 A.M. to 9.15 p.m. 
5.45 a.m. to 8.15 a.m. 
1.05 A.M. to 2.10 am. 



Sept. 2, 
Sept. 4, 
Sept. 6, 
Sept. 11, 
Sept. 13, 
Sept. 17, 
Sept. 19, 

Total, 



Oct. 
Oct. 
Oct. 
Oct. 
Oct. 
Oct. 
Oct. 



3, 

12, 
19. 
22, 
24, 



Total, 



E 
< 



Duration. 



I 

0.02 
I 0.51 

I JO.68 
I I 1.60 
; 2.00 

! 

JO.41 

0.14 
0.02 

' 5.38 



< 3.50 P.M. to 6.10 p.m. 
1.30 A Ji. to 5.15 p.m. 
; 8.30 p.m. to 

l.OO P.M. 
! 10.05 P.M. to 
i 2.45 AJI. 

; 4.30 A.M. to 
j 5.46 AJI. 

I 2.15 AM. to 

7 20 P.M. 

11.30 a.m. to 3.00 PM. 

! 1.15 P.M. to I so P.M 



0.31 I 



04 ; 

82» 

oe I 

02 
04 I 



1.92 



5.15 AJf . to 

3.00 AJi. 
4.20 A M. to 6.40 A X. 
6.05 P.M. to n.'5FM, 
10.06 P.M. to 11.25 P.M. 
5 45 A.M. to H.10A M. 
1.35 P.M. to 5 00P1I. 
4.45 P.M. to 

7.00 A.M* 



0.02 
0.07 
0.09 
0.15 
l.0« 
0.62 
0.18 

o.2a> 

I 0.29 

0.19 
O.ll 
0.44> 
O.OS 

T47 



{5.24 
0.20« 
I 0.24 

0.25 



5.93 



T.OOa.x 
3.40 P M 
4.00 A.M. 
1.15 P.M 
11.40 A M 
M5a.»I 

s.aap M 

6 05 P,X 
11.00 l\H 

8.*.)0 A M, 
'J.UO A.M. 
0,00 P.M, 
4.85 A.M 



to 4,)J0l*.M, 
, to 4.15)^^11. 
to (|l.aOA^5•^ 
to »W»».M, 
to 4,»0«'.M. 
lo U.Wa M. 

to \mo f M^ 

to <!t 4& I* l|« 
to 

».V^» »* M, 
to M,attA,«|. 
to D,4tS A M. 
to \\S^ V M. 
to \K\M A,ll, 



0.07 
I 0.30 

|,.u 

I 0.02 
1.53 



9.3H P.M. tu 

%M l*,M, 

A.ftftr.M.to 6,aor,Mt 

3.30 P.M. tu 

11.20 P.M. to 

UM A M, 



3.30 A.M. to T.UOa.M, 
9.40 p.m. to 

5.50 A.M, 
10.20 P.M. to 

8.80 A.M, 
9.80 p.m. to 

1.80 A.M. 



1 Bain and snow. 



* Snow. 



> Thunder storm. 
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Table No. 4, ^Rain/ail in Inches at Chestnut Hill Reservoir in 1905 — 
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Nov. :I4. 




jo.os 


0.50 P.M. to 
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Jan. 1, "OO, . 


0.03* 


2.60 A.M. to 5.25 a.m. 


Nov. «8, 




..... 


5.00 r.M. to 




— — ^— 




Nov. a>. 




0.45 P.M. 


Total. . 


4.27 




Tolikl, . , 


3.61 











> lUln and tnow. 



ToUl for the year, 40,S4 Inchea. 
< Snow. 



* Thunderstorm. 
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Table No. 19. — Average Daily Consumption of Water during the Year 1905, 
in the Cities and Towns supplied by the Metropolitan Water Works, includ- 
ing Boston, Somerville, Chelsea, Maiden, Everett, Quincy, Medford, Mel- 
rose, Revere, Watertown, Arlington, Lexington, Milton, Stoneham, Winthrop, 
SwampscoU, Belmont, Nahant and a Small Portion of Saugus. {For Con- 
sumption of Water in Whole Metropolitan Water District, see Table No. 23.) 



Month. 



Average 

Daily 

Consamption 

(OalloDs). 



Estimated 
Population. 



Consumption 

per 

Inhabitant 

(Oallons). 



January, . 

Febmary, 

March, . 

April, 

May, 

June, 

July, 

Angnst, . 

September, 

October, . 

November, 

December, 



For the year, 



127,609,000 
137,491,000 
117,897,000 
108,800,000 
112,422,000 
114,028,000 
121,178.000 
117,826,000 
116,790,000 
114.831,000 
1]3,431,000 
119,593,000 



896.600 
896,770 
897,950 
899,130 
900,300 
901,200 
902,090 
902,980 
903,870 
904,760 
905.650 
906,540 



118,398,000 



002,090 



143 
158 
181 
121 
125 
127 
184 
181 
129 
127 
125 
182 



181 



Table No. 20. — Average Daily Consumption of Water, in Gallons, from the 
Low-service System in 1905. 



January, 
February, 
March. . 
April, . 
May, . 
June, . 
July. . 
August, 
September, 
October, 
November, 
December, 



Month. 



For the year, 



Southern 

Low SSBVICB. 



Boston, 
excluding 
Bast Boston 

and 
Oharlestown. 



52,070,000 
64,276,000 
47,677,000 
44,059,000 
45,206,000 
45,685,000 
47,229,000 
46,466,000 
46,001,000 
44,628,000 
44,925,000 
47,487,000 



47,106,000 



NOBTHSBN 

Low Sebvicb. 



Poriions of Oharles. 
town, Somerville, 
Chelsea, Everett, 
Maiden, Medford, 
East Boston and 
Arlington. 



33,044,000 
87,050,000 
29,048,000 
25,071.000 
25,220,000 
24,977,000 
27,784.000 
28,119,000 
27,896,000 
27,802,000 
26,813,000 
28,958,000 

28,436,000 



Total 
Low-service 
Consumption. 



85,114,000 
91,326,000 
76,726.000 
69,130,000 
70,426,000 
70,662,000 
75.013,000 
74,585,000 
73,897,000 
72,480,000 
71,738,000 
76,445.000 

75,542,000 



2M 
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Table Xo. 31. -^ Average Daily Conawnplion of WaUr, in (ktUons^ from the 
Highr^ervict and Exira Highrderciee Systems in 1905. 



MOBTH. 



&OCTKBll3r 

Hiss 
Sbxttcv. 



SofmoiBar 
Extra Hish 



Hiss SnncK. 



Qoiner, Water. 

towiuBviiiioot 

and PorUoo* 

of Boaton aad 

MilEoo. 



NOKTSSBK 

ExTBA High 

BSBTICX. 



Portiooaof 

Boatoa 
and MUtott. 



j Bavara, Wtnthxop, 

|l Swampaeott^Nahant '; 
ij Scooaham, Mairoae, 

and Portloaa of I 
|i Boatoo, Chelaca, ;j 

Kraratt, Maldan, ;! 

:' Madford, SomcrnUe i| 

and Saofoa. > 



Lexington 

and 

Portion 

of Arlington. 



jl_ 



Janoafj. . 








33,5»,Q00 


555,000 


7,066.000 


505,000 


Fitbraary, 










35,HS,(100 


307,000 


0,077,000 


580,000 


Mai«k, 










1 33»2IS,0QO i 


555,000 


7,aOSjOQO 


501,000 


Apm, 










30»9W»0QO ' 


541,000 


T,70i,000 


522,000 


MV. 










S2,«)1.00Q ! 


682,000 ' 


M15,0flO 


618,000 


Jona, 










83.3S^QW ; 


688,000 


§,783,000 


637.000 


J«iy, 










34,388,000 1 


760,000 


10,040,000 


768,000 


Angnat, 










83^834,000 1 


673,000 


8,079^000 1 


655.000 


Saplanber* 








S3»47O,00O 1 


665^000 


8,146,000 


622,000 


Oetober, . 








83.e»,ooo 1 


6n,ooo 


7,508,000 


587,000 


NoTambar, 








3S,48«,000 


654,000 


7,oe,ooo 


541,000 


Decamber, 








34,849^000 1 


646,000 1 


7,633,000 1 


524,000 


Fortfe 


»yai 


itf> 


88,409,000 1 


686,000 


8,96,000 1 

1 


585,000 
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Table No. 23. — Consumption of Water in the Metropolitan Water District, as 
constituted in the Year 1905, the Town of Swampscott and a SmaU Section 
of the Town of Saugus, from 1893 to 1905, 

[Gallons per Day.] 



MOHTH. 



1898. 



1894. 



1895. 



1896. 



1897. 



1899. 



January, 
Febmary, 
March, . 
April, . 
May, . . 
Jnne, 
Jnly, «k 
Angnst, . 
September, . 
October, 
November, . 
December, . 

Average for the year, . 
Popalation, . . . . 
Consnmption per Inhabitant, 



75,209,000 
71.900,000 
67,638,000 
62,309,000 
61,025,000 
63,374,000 
69,343,000 
66,988,000 
64,654,000 
63,770,000 
61,204,000 
66,700,000 



67,506,000 
68,944,000 
62,710,000 
57,715,000 
60,676,000 
68,329,000 
73,642,000 
67,995,000 
67,137,000 
62,735,000 
62,231,000 
65,108,000 



66,165,000 
723,153 
91.5 



65,382,000 
743,354 
88.0 



68,925,000 
80,375,000 
60,543,000 
62,909,000 
65,194,000 
69,905,000 
69,667,000 
72,233,000 
73,724,000 
67.028,000 
64,881,000 
70,443,000 



82,946,000 
87,021,000 
86,111,000 
77,629,000 
73,402,000 
77,639,000 
80,000,000 
78,537,000 
74,160,000 
71,762,000 
71,933.000 
79,449,000 



85,366,000 
83,967,000 
82,751,000 
79,914,000 
76,772,000 
77,952,000 
85,525,000 
84,103.000 
84,296,000 
79,661,000 
72,762,000 
76,594,000 



83,880,000 
87,475,000 
85,468.000 
76,574,000 
76,677,000 
83,463,000 
88,228,000 
87,558,000 
88,296,000 
81,770,000 
78,177,000 
86,355,000 



96,442,000 
103,464,000 
90,200,000 
86,491,000 
89,448,000 
97,091,000 
06,821,000 
92,072,000 
91,478,000 
89,580,000 
86,710,000 
86,840,000 



09,499.000 
763.557 
91.0 



78,860,000 
786,385 
99.7 



80,793,000 
809,213 
99.8 



83,661,000 
832,042 
100.6 



92,111,000 
864,870 
107.8 



Month. 


1900. 


1901. 


1908. 


1908. 


1004. 


1905. 


January, 


100,055,000 


111,275,000 


118,435,000 


126,176,000 


137,771,000 


180,878,000 


February, 








98.946.000 


117,497,000 


117,268,000 


122,728,000 


143,222,000 


140,696,000 


March, . 








97,753,000 


105.609,000 


108,461,000 


111,977,000 


123,334,000 


120,879,000 


April, . 








89,497,000 


93,317,000 


103,163.000 


107,179,000 


106,688,000 


111,898,000 


May, . 








87,780,000 


95,567,000 


106,602,000 


111,689,000 


111,716,000 


116,804,000 


June, 








98,581,000 


103,420,000 


110,002,000 


105,590,000 


111,209,000 


117,441,000 


Jnly, . 








107,786,000 


106,905,000 


108,340,000 


107,562,000 


113,584,000 


124,760,000 


AnguBt, . 








102,717,000 


102,816,000 


107,045,000 


103,570.000 


112,836.000 


121,168,000 


September, 








103,612,000 


102,103.000 


107,752,000 


106,772,000 


114,188,000 


120,108,000 


October, . 








98,868,000 


103,389,000 


106,660.000 


103,602,000 


108,290,000 


118,801,000 


November, 








93,648,000 


101,324,000 


105,176,000 


103,477,000 


108,064,000 


116.603,000 


December, 








97,844.000 


113,268,000 


126,434,000 


114,721,000 


126,119.000 


122,696,000 


Average for the year. 


98,069,000 


104.645,000 


110,346,000 


110,277,000 


118,114,000 


121,671,000 


Popnlstion, . 




877,698 


892,740 


907,780 


922,820 


937,860 


063,666 


Consnmption per inhabitant. 


111.7 


117.2 


121.6 


119.5 


126.9 


127.6 



This table Includes the water consumed in the cities and towns enumerated in Table No. 19, together 
with the water consumed in Newton and Hyde Park, which are included in the Metropolitan Water 
District but have not been supplied from the MetropoliUn Works. The populations for the yean 1901 
to 1904 have been revised since the census of 1906 became available, and consequently differ from those 
published in a corresponding table in the preceding annual report. 
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Table No. 30. — Chemical Examinations of Water from a Faucet tn Boston, 

from 1892 to 1905. 

[Put* per 100,000.] 
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.Olfifi 


.0143 


-OOfS 


.ST 


.0150 


.ooai 


.u 


1.4 


1807, . 


.«£ 


06 


4*S9 


l.t4 


-OQAO 


.oua 


.oin 


.OOIC 


.40 


«013? 


.0001 


.04 


i.e 


ISBS. . 


.41 


40 


4.19 


l.«Q 


.0001 


-OIU 


.oua 


.0016 


.a» 


.OOOT 


.0001 


.44 


1.4 


IWi,. 


,23 


^ 


»_TO 


i.ao 


.0006 


.0130 


.om 


.0014 


,i4 


.oitr 


.0001 


.15 


1.1 


IWO,. 


.U 


» 


3.80 


1.10 


.0013 


.0137 


.om 


.0018 


.23 


.OOTfl 


,0001 


.38 


1.3 


1«01, « . 


.» 


39 


4.4S 


l.«4 


.0013 


.01«B 


.0143 


.0016 


.30 


.D1T3 


.0001 


,41 


l.T 


IBOf,. 


,2« 


30 1 


a. as 


l.M 


.001 e 


.0)30 


.0110 


.00» 


.» 


.0099 


<0000 


.40 


1.3 


1908,. , 


.3$ 


»1 


3.M 


1.50 


.0013 


.013S 


.0110 


.0015 


.» 


.0143 


*0001 


.30 


1.5 


1904r. 


■^ 


^ 


3.93 


1.&9 


-OO^ 


,0130 


.om 


.001 S 


,34 


.OtlO 


.0001 


.IT 


1.5 


IBM,. 


,S4 


39 


3. SO 


1*B7 


.oon 


.0148 


>01^ 


,00^ 


.30 


1 .oon 


.0001 


.30 


1.4 



Note relating to Chemical Examinations of Water^ Tables Nos, 24-30. 
The chemical examinations contained in the tables were made by the 
State Board of Health. Colors have been determined by the Nessler 
standard, but the corresponding values by the platinum standard are also 
given, for the purpose of comparison with colors determined in the labora- 
tory of the Metropolitan Water and Sewerage Board, as given in subsequent 
tables. The odor recorded is taken in such a way that it is a much stronger 
odor than would be noticed in samples drawn directly from a tap or col- 
lected directly from a reservoir. The more important samples are collected 
and examined monthly ; those of less significance, at intervals of two or 
three months. 
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Table No. 31. — Colors of Water from Various Parts of the Metropolitan Water 
Works in 1905. {Means of Weekly Determinations.) 

[PlatlDam Btandard.] 







WiCRTJaETT 




Sdhbubt 


FRAJirNOIlAM 

Rebehtoir 
No. 3. 


flPOT 


FF 1,1,8 






REaERVom. 




KXi^BRTatK, 


Pond. 


EESEBVOm. 










d 


« 














d 


MOKTH, 








'O 


a 








El 






g 






JZ 




^S 


ettJ 




a 




pC 


5 


J3 




i 


A 


R 






^ 




R 


"S^ 


& 




gi 






pi 


2 
£3 






-3 

3 


3 




-a 
3 


13 


|5 


JaDuary^ . 


- 




^ 




2S 


24 


2t 


£0 


«6 


22 


21 


aa 


Fetn-Bsry^ 






* 


. 


- 


. 


BZ 


34 


2lj 


23 


34 


24 


21 


21 


Mnroti, 






- 


- 


- 


- 


41 


23 


30 


ai 


71 


S9 


2S 


22 


April, 






- 


- 


« 


, 


39 


29 


29 


2* 


tt 


, at 


24 


^ 


Muf, 






sa 


34 


3fi 


43 


Z^ 


34 


34 


34 1 36 


32 


23 


21 


Janei 






2B 


2S 


2B 


4£ 


2a 


27 


27 


37 


m 


27 


20 


21 


July, 






23 


2a 


24 


i^ 


^ 


20 


21 


22 


24 


92 


IS 


17 


AugDitt . 






1\ 


3& 


£3 


*7 


21 


19 


10 


; 2(t 


22 


20 


16 


1ft 


Beptemb^r, 






2Q 


21 


24 


6S 


21 


IB 


18 


18 


log 


2i 


17 


16 


Octotmrt , 






2& 


25 , 26 


40 


U 


n 


23 ,24 


26 


2t 


IT 


IS 


November, 






33 


23 24 


47 


23 


2a 


2a 


£3 


26 


23 


la 


Ifl 


Decflmlveri 






23 


24 


24 


&9 


24 


22 


22 


22 


4a 


21 


18 


Ifi 


M«U1, 






- 


- 


~ 


~ 


28 


26 


2S 


24 


4fl 


2fi 


20 


13 



Table No. &l — Concluded, 

[Platinam Standard.] 









Lake Cocrituate. 


OeiKSiTKDT Hill 
Hbsbrvoir. 


NOilTHSBK 

Sabvice. 


SOUTHSBK 


Month. 


u 


El. 
b 


e 

o 


OS 


£ Of 

IB 


it 


H 
11 


a v^ 


a:2oh 


lis 


III 
--5 




cc 


13 


CQ 


t^ 


M 


.ii 


W 


H 


^ 


H 


^ 


Janunry, , » 


41 


29 


31 


73 


25 




27 


27 


21 


! US 


28 


Pebruflrji 






47 


2S 


ao 


71 


29 


34 


26 


25 


20 


25 


26 


Mafeb, 






a* 


2ft 


31 


U 


£6 


49 


39 


37 


25 


37 


37 


April, > 






36 


36 


36 


S4 


32 


sa 


32 


28 


22 


80 


32 


May, . 






S3 


32 


54 


109 


33 


32 


S£9 


29 


21 


31 


31 


Jnne^, * 






23 


29 


30 


lOB 


34 


2S 


31 


31 


21 


31 


ai 


July, . 






23 


^ 


40 


fi6 


32 


22 


30 


31 


17 


26 


2» 


AUg^UAti 






20 


25 


43 


S7 


36 


21 


29 


28 


16 


26 


211 


Sept^mbsFp 






23 


23 


102 


5& 


2& 


23 


27 


26 


17 


23 


37 


Oclobor, 






2t 


ao 


126 


m 


30 


25 


27 


26 


10 


27 


27 


Kovember, 






23 


2e 


47 


83 


37 


28 


3fi 


37 


18 


2S 


3a 


Deceoibsr, 






27 


2S 


SI 


S3 


34 


2T 


33 


34 


13 


29 


31 


Meas , 






3L 


29 


49 


82 


32 


- 


30 


ao 


20 


28 


80 



^ The colors given in this colnmn represent the combined colors of the v^aters of the four principal 
feeders. The color of each is determined monthly, and due weight is given, in combining the results, to 
the sizes of the streams. 
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Tabi»e Jfo, 32. — Temperatures of Water from Various Parts of the Metropolitan 
Water Works in 1905. {Means of Weekly Determinations.) 

l,Tbe tcmpermmres are takeo at the same places and times as the Hunplea for mieroKopteal ezaadiuUiaii ; 
the depth gtv«i for each reservoir is the depth from Ugh wat»r marie] 

[Degrees Fahrenheit.] 



~ 








SlTOBTTKT Rb^DCTOIB 
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▼GIB So. 3 (DVFTH 1 
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a 
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S 


S ; » 


oa 


s 


0Q 


{& 


S 


as 
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. 


. 


. 


34.2 


3T.0 


38.0 35.2 


38.0 


36.0 


36.0 


33.2 


35.2 


86.2 


February, . 


- 


- 


. 


32.6 


36.0 


38.1 , 34.3 i 


36.0 


30.1 


38.4 


32.8 


38.1 


37.6 


Mweh, 


- 


■. 


- 


38.8 


34.0 


36.0 35.3 


36.6 


30.2 


36.9 


34.9 


ST.2 


37.8 


^: ; 


. 


. 


. 


^.8 


42.3 


42.3 • 44.0 


46.1 


46.1 


46.1 


42.3 


43.6 


«i.3 


S8.5 


55.8 


58.8 


58.2 


57.0 


56.0 i 54.0 ; 


».5 


58.4 


5T.2 


58.1 


50.8 


46.9 


Jm, . . 


«7.0 
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80.0 


87.8 


64.0 
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87.8 


67.5 


86UI 


69.6 


64.6 


47.6 


/aly, . . 


77.3 


8».4 


86.2 


78.0 


71.8 


80.3 1 75.8 


Tr.7 


78.0 


78.6 


74.8 


53.6 


48.0 
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70.8 


ffr.8 


fll.3 


T5.4 


n.3 


87.8 71.0 , 


73.3 


72.0 


72.7 


T3.1 


64.8 


49.3 




M.3 1 66.1 
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86.9 


66.8 
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68.3 


53.8 


46.8 
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M.7 


56.8 


50.8 
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58.3 57.4 ' 
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November, . 


46 .a 


46.1 
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44.3 
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36.5 


36.6 
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38.6 
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- 


- 


- . 


52.3 1 51.9 

1 


51.4 58.0 


52.3 


52.5 


52.2 


52.2 


48.6 


43.6 



Tablk Xo. %t^ Concluded. 

[Degrees Fahrenheit.] 
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36.8 
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38.6 
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38.0 
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31.8 


Hantb, . 






37.1 


37.0 


37-i 


38.6 


38.9 


38.6 


38.4 


33.9 


Apfir, 








4«,fl 


43.4 


43.4 


43.4 


41.4 


43.4 


46.4 


46.2 


Mar,. 








68.6 


67.0 


66.6 


66.1 


64.3 


63.1 


68,4 


69,3 


Jdo«, 








i«,3 


66 .S 


65.6 


62.0 


O.l 


81.t 


6«.3 


67.3 


Jnlfi 








75.Q 


74.6 


73,0 


64.3 


TO .9 


n.5 


71 .2 


74.6 


Avgnttr 








T2.4 


72.7 


lt.k 


67.6 


fli.S 


71. 3 


T2.4 


7**0 


9«ptftmb*r 








66.0 1 


66.6 


66.6 


66.4 


66. S 


66.0 


1 «r.o 


6T.3 


Ofitober, 








M.i 


68.1 


66.0 


5«.l 


60.1 


S9.9 


62.0 


90.9 


l!Io^tnib*t 








44.8 


44.6 


44.5 


44.6 


47.6 


46.1 


47.4 


48.2 


Deeember, 








ST .6 


36.0 


36.3 


16.6 


40.9 


30.0 


41.9 


42,2 


IfftSOT 








63.0 


62.6 


62.4 


61.1 


62.0 


52.3 


68.9 


64,4 
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Table No. 33. — Temperatures of the Air at Three Stations on the Metropolitan 

Water Works in 1905. 

[Degrees FahreDhelt.] 











Chbstndt Hill 
Resebyoir. 


Framingham. 


Clinton. 


Month. 


a 
1 


S 

s 


1 


! a 

1 ^ 


a 

a 
-a 
i 


i 


a 

a 


1 

a 

s 


1 


January, 

February, 

March, 

AprU, 

May,. 

June, 

July,. 

August, 

September 

October, 

November 

December, 








60.6 
45.0 
71.6 
77.0 
86.0 
92.0 
96.5 
92.0 
82.0 
80.0 
65.0 
60.0 


-3.5 

—2.0 

9.0 

27.0 

32.6 

88.5 

50.0 

46.0 

33.0 

26.0 

12.0 
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28.5 
21.2 
36.7 
47.9 
56.8 
64.8 
73.2 
68.4 
61.9 
62.6 
40.2 
33.0 
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54.0 
69.0 
78.0 
83.0 
90.0 
93.0 
88.0 
80.0 
79.0 
66.0 
68.0 


-9.0 

-8.0 

5.0 

24.0 

29.0 

36.0 

60.0 

41.0 

30.0 

20.0 

10.0 

2.0 


22.8 
20.7 
34.1 
48.2 
67.8 
63.9 
71.0 
66.8 
60.4 
60.4 
36.9 
30.9 


48.0 
42.6 
69.0 
77.0 
81.0 
89.0 
90.0 
86.5 
77.0 
81.5 
61.0 
68.0 


-6.0 

—4.6 

7.0 

26.0 

32.0 

87.6 

60.0 

41.6 

34.6 

20.0 

11.6 

—2.6 


20.6 
17.9 
82.4 
46.4 
66.7 
64.2 
71.1 
65.9 
59.8 
60.4 
37.4 
29.9 


Averai 


ie» 


- 


- 


48.3 


- 


- 


46.8 


- 


- 


46.0 
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Table No. 37. — Number of Service Pipes, Meters and Fire Hydrants in the 
Several Cities and Towns supplied by the Metropolitan Water Works, 



City or Town. 



Services. 



Meters. 



Plre 
Hydrants. 



BostOD, 
Bomerville, 
Maiden, . 
Chelsea, 
Everett, 
Qaincy, 
Medford, . 
Melrose, 
Revere, 
WatertowD, 
Arlington, . 
Milton, 
Winthrop, . 
Btoneham, . 
Belmont, . 
Lexington, . 
Nahant, 
Bwampecott, 
Total, . 



91,300 

11,279 

6,829 

6,423 

4,999 

5,641 

4,216 

3,354 

2,700 

1,802 

1,894 

1,160 

1,908 

1,276 

710 

685 

400 

1,219 

147,794 



4,963 

2,092 

5,382 

684 

92 

194 

336 

110 

108 

1,687 

419 

1,160 

30 

22 

710 

15 

72 

17^ 



7,992 
1,001 
406 
806 
606 
680 
499 
289 
187 
827 
863 
293 
120 
110 
160 
102 
67 
126 
13,492' 
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Appendix No. 4. 



Water Works Statistics for the Year 1905. 
The Metropolitan Water Works supply the Metropolitan Water District, 
which includes the following cities and towns : — 



CiTT OR Town. 


Popalation, 

Census of 

1905. 


CiTT OR Town. 


PopnlatioD, 

OeDBUB of 

1905. 


Boston, 

Som^rville 

Maiden, 

Chelsea 

Newton,^ 

Everett 

Qnincy, 

Medford, ...... 


595,380 
69,272 
38,037 
37,289 
86,827 
29,111 
28,076 
19,686 
14,510 
14,295 
12,659 


Watertown, 

Arlington, 

Milton 

Wintbrop 

Stoneham 

Lexington, 

Belmont, 

Nahant, 

Total population of Metropoli- 
tan Water Dlitrict. 
Swampscott,* 

Baiigas,> 


11.258 
9,668 
7,054 
7,084 
6,382 
4,580 
4,360 
922 


HydePark,» 

Melrose, 

Revere, 


946,300 

5,141 

200 



^ No water supplied to these places daring the year from Metropolitan Water Works. 
* Not in the Metropolitan Water District, but has been supplied with water from the Metropolitan 
Water Works. 
> Only a small portion of Saugns is iupplied with water. 



Sources of Supply, 



Source. 


Area of 

Watershed 

(Square Miles). 


Remarks. 


Lake Oochituate, 

Sudbury River, 

Nashua River (South Branch), . • 


18.87 

75.20 

118.31 


Works built by city of Boston in 1848. 
Works built by city of Boston in 1872-78. 
Works begun in 1895; not finished. 



Mode of Supply, 
26 per cent, from gravity. 
75 per cent, from pwm^vcv^. 
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Pumping. 
Chestnut Hill High-service Station : — 

Builders of pumping machinery, Holly Manufacturing Company, Quintard Iron 
Works and £. P. Allis Company. 

Description of coal used : — Bituminous : Quemahoning, Priscilla and Georges 
Creek Cumberland; anthracite: buckwheat and screenings. Price per gross 
ton in bins: bituminous $4.12 to $5.28, buckwheat t3.02 to |3.58, screenings 
t2.52. Average price per gross ton f 3.93. Per cent ashes, 11.6. 

Chestnut Hill Low-service Station : — 

Builders of pumping machinery. Holly Manufacturing Company. 

Description of coal used : — Bituminous : Quemahoning and Georges Creek Cum- 
berland; anthracite: buckwheat. Price per gross ton in bins: bituminous 
$3.98 to $4.37, buckwheat $2.78 to $3.26. Average price per gross ton $3.78. 
Per cent, ashes, 12.3. 

Spot Pond Station : — 
Builders of pumping machinery, Geo. F. Blake Manufacturing Company and 

Holly Manufacturing Company. 
Description of coal used : — Bituminous : Quemahoning ; anthracite : buckwheat 

and screenings. Price per gross ton in bins: bituminous 1^*38, buckwheat 

t3.75, screenings t2.24. Average price per gross ton $3.61. Per cent, ashes, 

12.1. 



CHssTinjT Hill HieH-SBRYicB 
Station. 



Engines 

Not. 
1 and 2. 



Engine 
No. 3. 



Engine 
No. 4. 



Daily pnmping capacity (gallons) 

Coal consamed for year (pounds), 

Cost of pnmping, figured on pnmping station expenses, 
Total pnmpage for year, corrected for slip (million gallons), 

Average dynamic head (feet), 

Gallons pnmped per pound of coal 

Duty on basis of plunger displacement, ..... 
Cost per million'gallons raised to reservoir, .... 
Cost per million gallons raised one foot, 



16,000,000 

1,085.462 

$9,811.51 

1,881.48 

120.87 

096.80 

76,310,000 

$6,740 

0.056 



20,000,000 

424,881 

$2,090.02' 

481.82 

128.01 

1,134.01 

180,650,000 

$4,838 

0.034 



30,000,000 

8,505,184 

$26,766.67 

10,564.86 

130.39 

1,242.17 

138,070,000 

$2,534 

0.019 
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Daily pampiDg capacity (gallons) 

Coal consumed for year (ponndB) 

Cost of pamping, figured on pumping station expenses, 

Total pampage for year, corrected for slip (million 

gallons) . 
Average dynamic head (feet), . 



Gallons pumped per poimd of coal, 
Duty on Iwsis of plunger displacement. 
Cost per million gallons raised to reservoir, 
Cost per million gallons raised one foot. 



Chbstnut Hill 

low-sebyice 

Station. 



Engines Nos. 5, 
6 and 7. 



105,000,000 

8,215.258 

$31,850.16 

20,104.80 

50.81 

2,447.26 

106,730,000 

$1,584 

0.031 



Spot Pond Station. 



Engine No. 8. 



10,000,000 

190,381 

$1,217.28 

189.55 

119.05 

995.64 

100,770,000 

$6,422 

0.054 



Engine No. 9. 



20,000,000 

2,874,510 

$10,656.01 

2,818.20 

129.52 

1,186.86 

132,060,000 

$3,781 

0.029 



Consumption. 
Estimated total population of the nineteen cities and towns sup- 
plied wholly or partially during the year 1905, .... 902,090 

Total consumption, gallons, 43,216,210,000 

Average daily consumption, gallons, 118,398,000 

Gallons per day to each inhabitant, 131.2 



Distribution, 



Owned and 

operated 

by Metropolitan 

Water and 
Sewerage Board. 



Total in District 

supplied 
by Metropolitan 
Water Works. 



Kinds of pipe used, 

Sizes, 

Extensions less length abandoned, miles, . 

Tjengih in use, miles, 

Stop gates added, 

Stop gates now in use, 

Service pipes added 

Service pipes now in use, . . . . 

Meters added 

Meters now in use, 

Sire hydrants added, 

Sire hydrants now in use 



60 to 6 inch. 

— 41 

83.80 

4 

360 



60 to 4 inch. 
13.14 
1,520.95 



1,933 
147,794 
2,730 
17,976 
203 
13.492 



^ CasUiron and cement-lined wrought iron. * Cast-iron, cement-lined wrought iron and kalamine. 
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Special Regulations of the Metropolitan Water and Sewerage 
Board relating to Boating and Fishing in the Waters of Lake 
cochituate. 

Under and in pursuance of Rule 14 of the rules made by the State Board 
of Health on January 1, 1899, for the sanitary protection of waters used 
by the Metropolitan Water Board for the water supply of cities and towns 
in the Metropolitan Water District, and also under and in pursuance of the 
general powers and authority given to the Metropolitan Water and Sewer- 
age Board, the following special regulations relative to boating and fishing 
in the waters of Lake Cochituate were made on August 9, 1905, and De- 
cember 6, 1905 : — 

I. Special Regulation No. 1, adopted by the Metropolitan Water Board on June 
30, 1899, under and in pursuance of Rule 14 of the rules made by the State Board 
of Health on June 1, 1899, for the sanitary protection of waters used by the Metro- 
politan Water Board, and under and in pursuance of the general powers and 
authority given to the Metropolitan Water Board, which special regulation was 
readopted by the Metropolitan Water and Sewerage Board on May 10, 1901, is 
hereby rescinded, so far as it applies to fishing and boating in the waters of Lake 
Cochituate, after December 31, 1905, and the permission therein given shall ^ 
beginning with January 1, 1906, and until further order, be to fish and boat only 
in or upon the waters of Farm Pond and Whitehall Reservoir, subject to the limi- 
tations and conditions in said regulations contained. 

II. No permission is given after December 31, 1905, to fish or boat in the 
waters of that portion of Lake Cochituate, which is situated northerly of the 
county road known as Lake Avenue. 

III. Permission is given during the season beginning with April 1 and ending 
with September 20, until further order, to fish from the highway and in boats 
which have been duly registered and numbered in accordance with the require- 
ments of the Metropolitan Water and Sewerage Board, in that portion of the 
waters of Lake Cochituate which is situated southerly of the county road known 
as Lake Avenue ; and permission is also given to enter from the highway and fish 
through the ice in said portion of the waters of Lake Cochituate, subject in both 
cases to the following limitations and conditions : — 

(a) No fish, food or other matter tending to pollute the water shall be thrown 
into the water or left upon the shores. 
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(b) No tin cans or bait boxes shall be thrown into the water or left upon the 
shores. 

(c) No person shall build any fire upon the shores or other land belonging to 
the Commonwealth or upon the ice of the lake. 

(d) Care shall be taken not to disturb the gravel or stone protection around the 
shores. 

(c) In case fishing is carried on through the ice, no person shall throw or leave 
upon the ice any fish, bait, food or other matter tending to pollute the water. 

(/) No permission is given to fish from the shores at places other than the 
highway. 

IV. Permission is given, in the year 1906 and until further order, during the 
season beginning with April 1 and ending with September 20, to boat in and upon 
that portion of the waters of Lake Cochituate which is situated southerly from 
the county road in Natick known as Lake Avenue, in boats which have been duly 
registered and numbered in accordance with the requirements of the Metropolitan 
Water and Sewerage Board ; but such permission shall apply only when one of 
the occupants of the boat is duly licensed by the said Board to use and operate a 
boat upon said lake. Such permission is subject to the limitations and conditions 
set forth in the rules for registration and licensing adopted by said Board. 
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APPEyDEX Xo. 6. 



Contracts made asfd pendctg dubdig the Teas 1905— Sewerage Worils. 
Contracts relaiing to the South JietropoUtan System. 



J. «• 


3. 


Ajfouar o¥ Bed. 


' c 


znet. 


bar of 
Bids. 


4. S. 


c.™. 


W 'Section TT, Hlgh-Uval 
d«wftr, Roxbtiry, pmnp- : 
IB^ plant for Ward gtr««t 
pnmping M atioB. 


3 


t»7,a00 00 9304,000 00 


1 AlUsXliaim«B Co., HW. 
1 wnnJcM, Wis. 




7. •• 
iv^.^ Date of 


Priess of Prinefpal Itcou of 
Contneti nude fa I9Q6. 


VaiTwofWork 
d<uwl>e«8m^ 
1 bcr XL, 1906. 


Jw». 17, »«, 


- 


$153,000 00 
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COMMONWEALTH OF MASSACHUSETTS. 

Supreme Judicial Court. 
Suffolk, ss. .In Equity. 

Henry H. Sprague, Henry P. Walcott and James A. Bailey, Jr., 
METRoroLiTAN Water AND Sewerage Board, Petitioners, 

[In re The South Metropolitan Sewerage System, St, 189 9 ^ c, 424.] 

Report and Award. 

The Commissioners appointed in the above ease, after due notice, met 
the attorneys, solicitors and representatives of the several cities and towns 
named in the petition, and fully heard such evidence and arguments as 
were offered and made in behalf of each city and town, and now, after 
careful consideration of the same, award, determine and report to the 
Court as follows : — 

The petition is a petition for the appointment of commissioners under 
the provisions of section 16 of chapter 424 of the Acts of the year 1899, 
being entitled "An Act to provide for the construction of a high-level 
gravity sewer for the relief of the Charles and Neponset River valleys," 
to determine the proportion in which each of the cities and towns compris- 
ing said system shall annually pay money into the treasury of the Com- 
monwealth for the term of five years, to meet the interest and sinking fund 
requirements for each of said years as estimated by the Treasurer, and 
to meet the cost of maintenance and operation of said system for each of 
said years as estimated by the said Board and certified to said Treasurer, 
and any deficiency in the amount previously paid in, as found by said 
Treasurer. 

There have been four Boards of Commissioners previously appointed by 
this Court to determine the proportion in which the several cities and towns 
should bear the costs of construction, maintenance and operation of the 
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Metropolitan sewers, under statutes substantially similar to the act in 
question. 

The first Board was appointed in May, 1891, and made its report in 
November, 1891, in which the Commissioners say : — 

We have come to the conclusion that there is, upon the whole, no method more 
just and equitable than to apportion the payments on account of the interest and 
sinking fund requirements of the loan which represents the first cost of the sys- 
tems with primary reference to the total taxable valuations of the several cities 
and towns ; and the payments on account of the cost of maintenance and opera- 
tion with primary reference to their respective populations. 

The second Board was appointed in October, 1895, and made its report 
in October, 1896, adopting the same basis for the apportionment, and 
say:— - 

We have been unable to find, upon the whole, any better measure of the ability 
and duty to contribute to the cost of public works of this character than the taxable 
valuations of the several cities and towns which compose the districts for whose 
common welfare these systems were created, or any better measures of the use 
enjoyed and the benefits received by the several municipalities than the number 
of persons who dwell within their respective limits. 

The third Board was appointed in March, 1900, being the first appor- 
tionment made for the South Metropolitan System, and in the report the 
Commissioners say : — 

There does not seem, on the whole, to be any fairer method of assessing the 
cost of construction of great public undertakings of this kind than that of assess- 
ing such cost on the various cities and towns according to their taxable valuation. 
On the other hand, it is undoubtedly true that after construction the use made of 
the sewerage system by each city and town depends upon the number of inhabit- 
ants in such city or town; and, as the cost of maintenance and operation is 
directly proportional to the amount of sewage discharged, i.e., the use made of the 
system, it would seem that the basis of population would be a just and equitable 
method of assessing such expense. 

The fourth Board was appointed in May, 1901, for the North Metro- 
politan System, and made its report, in which the Commissioners say : — 

We have been urged by the representatives of several municipalities to adopt a 
different method of distribution than that followed by the Commissioners who 
have previously made the apportionment ; but the weight of opinion expressed at 
the hearings was very clearly in favor of continuing the methods hitherto adopted, 
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and in our judgment, particularly in view of precedent, the weight of argument 
demands such course. We are satisfied that the plan adopted accomplishes sub- 
stantial justice in the distribution of the burden in accordance with "the benefits 
received. 

All of these reports were accepted by the Court, and the basis of ap- 
portionment approved. 

While we do not feel bound absolutely by the rule or basis of apportion- 
ment thus adopted, and should feel at liberty to correct any errors which the 
practical working of the rule might seem to us to require, or to deal with any 
new condition of things arising since the other apportionments were made, 
still, we cannot but feel that a rule thus adopted by four different Boards 
after full hearing and trial, and approved and sanctioned by this Court and 
acted on by all and acquiesced in by at least a very large majority of the 
municipalities affected for so many years, ought not to be departed from 
except for the strongest reasons. 

In the apportionment of the payments of the money needed to meet the 
requirements of the statute in question among the municipalities named in 
the act, it is manifest that any rule or basis adopted must be general in its 
application, to avoid any question of favoritism to any particular locality 
arising under it ; and must be made, too, so far as possible, with due regard 
to the rules and the general system or methods of taxation adopted and 
sanctioned by the laws of the Commonwealth. 

At the hearings before us the towns of Brookline and Milton both ob- 
jected to an apportionment based on the assessed valuation of the towns for 
the construction of the sewer, but made no objection to the basis of popu- 
lation for the cost of its maintenance and operation. Both of these towns 
are wealthy, residential towns, and the assessed valuation of each is large 
in proportion to its area and population, — very much larger than that of 
any other city or town in the District ; and it was urged upon us with a 
good deal of zeal and earnestness that, because of this large valuation, any 
apportionment made on the basis of it would work injustice and be inequi- 
table and unjust to these towns. 

We have examined the claims thus made, and we have examined also 
much of the evidence, arguments and suggestions made to the Commis- 
sioners who made the awards above referred to ; but we are unable to find 
that the claims made in behalf of these towns are well founded, or that 
either town has any just cause of complaint. On the contrary, we are 
clearly of the opinion that the basis of assessed valuation for the cost of 
construction and population as a basis for the cost of maintenance and 
operation, while open, of coui'se, to some criticisms, approximates more 
nearly to a just and equitable apportionment than any other basis or method 



230 METROPOLITAN WATER [Pub. Doc. 

suggesteil or which has occurred to us. The rule is simple, plain and 
practicable, easily understood and easily applied, and accords most nearly 
with our established principles of taxation ; and we accordingly adopt this 
rule in making the apportionment. 

The valuations set forth in the tables are published in chapter 178 of the 
Acts of 1904, and involve real and personal estate, bank stock and ship- 
ping, and are the valuations used in assessing the State tax. For all of 
the contributing municipalities except Boston and Dedham the whole valua- 
tion of the city or town has been used. In Boston the South Metropolitan 
District embraces all of the Brighton District and parts of the Back Bay, 
Roxbury, West Roxbury and Dorchester districts. In the town of Dedham 
a small area of the southerly corner adjacent to the Neponset River is 
excluded. The valuation of the parts of Boston included in the district 
and of the parts of Dedham not excluded were compiled by or under the 
direction of the Chief Engineer of the Metropolitan Water and Sewerage 
Board, and were assumed by all parties to be correct. 

In the table of population the census determinations of 1900 are taken 
for all the cities and towns except Boston, and for those of Boston included 
in the District they are compiled from official sources under the direction of 
the Chief Engineer, and are correct. 

The counsel for the town of Watertown asked us to exclude one hundred 
and five acres in the northwesterly and northerly part of the town, with a 
valuation of $219,750 and a population of 333, from the valuation and 
population in making the apportionment, on the ground that this area 
cannot be drained into the South Metropolitan System without great ex- 
pense, and on the further ground that the town has applied to the Legisla- 
ture for the admission of that part of the town into the North System ; but, 
as the territory in question still lies in and forms a part of the South Dis- 
trict, we have not excluded it. 

No other city or town made any objection or suggested any change in 
the method of apportionment, although each city and town was represented 
before us by counsel at nearly all of the hearings held. 

1. Interest and SinMng Fund Reqiiirevients, — We therefore deter- 
mine and award that the several cities and towns in the South Metropolitan 
District shall annually pay money into the treasury of the Commonwealth 
for the term of five years, 1905 to 1909, both inclusive, to meet the inter- 
est and sinking fund requirements for each of said years, as estimated by 
said Treasurer, of the Metropolitan Sewerage Loan authorized and issued 
for the construction of said South Metropolitan System, including the in- 
terest and sinking fund requirements of the former Charles River valley 
and Neponset valley systems, so called, and any deficiency in the amount 
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previously paid in, as found by said Treasurer, in the proportions in the 
right-hand column of the following table : — 



Table showing the Proportions in which the Several Cities and Towns in the South 
Metropolitan System shall pay Money to meet the Interest and Sinking Fund 
Requirements under St. 1899 1 c. 424. 



OiTT OB Town. 



Valuation. 



I 



Proportion 
(Percent). 



Waltham, 

Watertown, 

Newton, 

r Brighton District, 

j Back Bay District, 

Boston, ^ Boxbnry District, 

J West Roxbnry District, 
{ Dorchester District, . 

Total for Boston, . 

Brookline 

Dedbam, 

Hyde Park 

Milton 

Qaincy, 

Total 



$23,297,415 
12,921,271 
71,356,289 



$34,744,400 
37,160,800 
38,470,760 
35,322,200 
42,529,800 



188,227,950 
102,806,808 
10,965,988 
12,415,331 
25,435,822 
23,894,528 
$470,820,902 



4.95 
2.74 
15.16 



39.98 
21.73 
2.33 
2.64 
5.40 
6.07 



100.00 



2. Cost of Maintenance and Operation. — We determine and award 
that the several cities and towns in the South Metropolitan System shall 
annually pay money into the treasury of the Commonwealth for the term of 
five years, 1905 to 1909, both inclusive, to meet the cost of maintenance 
and operation of said systems for each of said years, as estimated by the 
Metropolitan Water and Sewerage Board and certified to said Treasurer, 
and any deficiency in the amount previously paid in, as found by said 
Treasurer, in the proportion shown in the following table : — 
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LEGISLATION OF THE YEAR 1905 AFFECTING THE 
METROPOLITAN WATER AND SEWERAGE BOARD. 



ACTS OF 1905. 



[Chafteb 211.] 
An Act to establish a new fiscal year for the commonwealth. 
Be it enacted^ etc.^ asjollaws : 

Section 1. The fiscal year of all offices, departments, The fiscal year 
boards, commissions, hospitals, asylums, charitable, penal and monweaith'to 
reformatory institutions of the Commonwealth shall begin with be? f, etc. ™' 
the first day of December and end with the following thirtieth 
day of November, and all books and accounts therein shall be 
kept by fiscal years as herein established, and the annual re- 
ports of all officers, trustees, boards and commissions, except 
the report of the insurance commissioner and except those 
reports otherwise provided for in this act, shall be made to the 
governor and council, or to the general court, as now required 
by law, except that they shall be made on or before the third 
Wednesday in January, anything in any general or special 
statute now existing to the contrary notwithstanding. Such 
reports shall be deposited with the secretary of the Common- 
wealth, who shall transmit them to the governor and council or 
to the general court. The financial statements now required by 
law to be included therein shall be made for the .fiscal year as 
herein established. The annual meetings of trustees of state 
institutions and of state boards, at which financial statements 
are required by law to be presented, shall be held in the month 
of December in each year. 



Section 14. This act shall take effect on the thirty-first 
day of December in the year nineteen hundred and five. 
[^Approved March 23, 1905. 



.CLTIi'.^.LZZ.:^' "T^ZEi Trin. I'ffti. 



JlvV 



•ftr^TTi'/* i- TjLii^ KT. *»:aZ :ix.^ -iff^ir: 1!:«:il rs zt 






;g*J22f^ ^t^^^^i- *x<iC5^&d 4olLiZi is hKrthj aptropciaiL&i- u> » paii oat 
^/f ti*^ y«>rtrk MeW/prAiZASk Sjsiez: M&intfcszoc Fiiani for the 
amnteoAoeit %ad ofKistioa of tbe srs^ezc of sewage dspotsal for 
iM cttKA AtA towns ukdnfiKd in wbar is knoTn as toe oortfa 
u,(fi*^ro^AltAii fTft^m. *inrLz^ ±e year ending on the thirty-first 
*\sky of Dec<^3ih*:r. ninezfi:en ii'::n»ired an»i fve. 

St/.TfOs 2. Tais act shall take e^ect apon ite passage. 
^Aijfffff/Kf'A March, 24. 1(^)0. 



^CHAprat 457.] 
A» Act Hr.LATtvK to amessmexts upon ctties axd towns ix th* 

MKTKOFOUTAX WATEB, SEWERAGE AXD PARK DISTRICTS. 

//« it enacted, elc.^ asjollaws: 
^^!^MUm* Hr/mos 1. In case any apportionment for assessment upon 
iuHiiHr!!^ ViV ^^'^'' ^J«ti<'» and towns of either the metropolitan water, sewerage 
UM whU*r, f,f park districts shall not have been finally determined by July 
tmru nunfU'M. fjrpjt of any year, the last apportionment thereof shall remain in 
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force for the puipose of assessment during such current year. 
Any difference between such apportionment when finally made 
by the commission, for such year, and the preexisting appor- 
tionment above referred to, shall be adjusted with such city or 
town by the treasurer and receiver general in the assessment of 
the succeeding year by a deduction therefrom or an addition 
thereto, as may be required to give effect to the said apportion- 
ment when made as aforesaid. 

Section 2. This act shall take effect upon its passage. 
[^Approved May 25, 1905, 



[Chapter 466.] 

An Act to authorize the boston elevated railway company 
to construct a subway or subways in the city of cam- 

BRmGE. 

Be it enacted, etc., as follows : 

Section 10. Upon the written request of the company, the Pipes, etc., 
city shall order the temporary or permanent removal or reloca- removed, 
tion of any surface tracks, conduits, pipes, wires, poles, or 
other property of the Commonwealth, or of any person or cor- 
poration except the city or the company, which the company 
deems to interfere with the construction or operation of the 
subway or subways, and the city shall grant new locations for 
any such structures previously having locations. Such order, to 
the extent specified therein, shall be deemed a revocation of the 
right or license to maintain such surface tracks, conduits, wires, 
pipes, poles or other property, and the owner of any such 
structures in public ways or lands shall comply with such order 
without expense to the company. If such owner shall fail to 
comply with such order vrithin a reasonable time to be fixed 
therein, the company may remove such surface tracks, conduits, 
pipes, wires, poles or other property, and may relocate and 
reconstruct the same, and the cost of such removal, relocation 
and reconstruction shall be repaid to the company by the owner. 
No such discontinuance, removal or relocation shall entitle the 
owner of the property thus affected to any damages on account 
thereof. The removal and relocation of any property of the 
Commonwealth shall be subject to the approval of the board 
having charge thereof, and at the expense of the company. 
Any gas or electric lighting company may shut off the gas or 
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current from any pipes or wires affected by any action done 
hereunder, when and so far as may be necessary to avoid the 
escape or explosion of gas, or to avoid other public danger. 
Temporary locations shall be granted on request of the com- 
pany, for any surface tracks owned or operated by it ; and, as 
soon as the state of the work permits the same may be re- 
stored to the original locations as nearly as may be. 



Morgan. 



[^Approved May 26^ 1905. 



[Chapter 66.] 
Resolve in favor of michael morgan. 
to^fiichaei Resolved^ That there be allowed and paid out of the Meti'o- 

politan Water Maintenance Fund the sum of six hundred and 
fifty dollars to Michael Morgan of Natick, an employee of the 
metropolitan water and sewerage board, on account of the death 
of his daughter, Mary Morgan, ten years of age, who was 
drowned on the twenty-seventh day of July in the year nineteen 
hundred and three, by falling into the Sudbury aqueduct of the 
metropolitan water works in the town of Natick through a trap 
door which was negligently left open by employees of the Com- 
monwealth. [Approved April 21^ 1905, 
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